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RIVERS AND HARBORS—FLOOD CONTROL 


TUESDAY, AUGUST 4, 1959 


U.S. SENATE, SUBCOMMITTEE ON 
FLoop Controt—RIvers AND HARBORS, 
OF THE CoMMITTEE ON PuBLic Works, 
Washington, D.C. 

The subcommittee met, pursuant to call, at 11:15 a.m., in room 
4200, Senate Office Building, Hon. Robert S. Kerr (chairman of the 
subcommittee) presiding. 

Present: Senators Kerr, Randolph, Young (Ohio), Moss, Case 
(South Dakota), and Cooper. 

Senator Kerr. Good morning, General. 

General, this committee is always happy to have you come before 
it and talk to us about projects and progress on the development of 
water resources. We are happy to receive from you and your staff 
information on the projects upon which we must take action and 
report to the Senate. We have before us H.R. 7634, the rivers and 
harbors, beach erosion control, and flood control omnibus bill which 
has passed the House of Representatives and has been referred to this 
committee of the Senate, and S. 1902. 

(The bills referred to are as follows:) 


|H.R. 7634, 86th Cong., Ist sess.] 


AN ACT Authorizing the construction, repair, and preservation of certain public works on rivers and 
harbors for navigation, flood control, and for other purposes 


Be it enacted by the Senate and House of Representatives of the United States of 
America in Congress assembled, 


TITLE I—RIVERS AND HARBORS 


Sec. 101. That the following works of improvement of rivers and harbors and 
other waterways for navigation, flood control, and other purposes are hereby 
adopted and authorized to be prosecuted under the direction of the Secretary of 
the Army and supervision of the Chief of Engineers, in accordance with the plans 
and subject to the conditions recommended by the Chief of Engineers in the 
respective reports hereinafter designated: Provided, That the provisions of section 
1 of the River and Harbor Act approved March 2, 1945 (Public Law Numbered 
14, Seventy-ninth Congress, first session), shall govern with respect to projects 
authorized in this title; and the procedures therein set forth with respect to plans, 
proposals, or reports for works of improvement for navigation or flood control and 
ale and purposes incidental thereto, shall apply as if herein set forth 
in full: 

NAVIGATION 


Southwest Harbor, Maine: House Document Numbered 408, Eighty-fifth 
Congress, at an estimated cost of $240,000; 

Stonington Harbor, Maine: House Document Numbered 36, Eighty-sixth 
Congress, at an estimated cost of $198,000; 

South Bristol Harbor, Maine: Senate Document Numbered 30, Eighty-sixth 
Congress, at an estimated cost of $97,000; 


1 
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Wells Harbor, Maine: House Document Numbered 202, Ei 
at an estimated cost of $340,000; 

Cotuit Harbor, Massachusetts: House Document Numbered 142, } 
Congress, at an estimated cost of $320,000; 

Apponaug Cove, Rhode Island: House Document Numbered 143, Eighty-sixth 
Congress, at an estimated cost of $180,000; ~ a 

Moriches and Shinecock Inlets, New York: House Document Numbered 126 
Eighty-sixth Congress, at an estimated cost of $6,858,000; , 

Shem Creek, Charleston Harbor, South Carolina: House Document Numbered 
35, Eighty-sixth Congress, maintenance; 

Pascagoula Harbor, Mississippi: House Document Numbered 98, Kighty-sixth 
Congress, maintenance; oe 

Everglades Harbor, Florida: House Document Numbered 147, Kighty-sixth 
Congress, at an estimated cost of $117,200; , 

Gulf Coast Shrimp Boat Harbors, Florida: House Document Numbered 183 
EKighty-sixth Congress, at an estimated cost of $373,000; : 

Bakers Haulover Inlet, Florida: House Document Numbered 189, Eighty- 
sixth Congress, at an estimated cost of $239,000; ae 

Miami Harbor, Florida: Senate Document Numbered 71, Eighty-fifty Congress 
at an estimated cost of $3,818,000; E 

Bayou Lafourche and Lafourehe—Jump Waterway, Louisiana: House Docu. 
ment Numbered 112, Eighty-sixth Congress, at an estimated cost of $4,664,000: 

Bayous Petit Anse, Tigre, and Carlin, Louisiana: Senate Document Numbered 
70, Eighty-fifth Congress, at an estimated cost of $106,000; 

Gulf Intracoastal Waterway, channel to Port Mansfield, Texas: Senate Doeu- 
ment Numbered 11, Eighty-sixth Congress, at an estimated cost of $3,431,000; 

In addition to previous authorizations, there is hereby authorized the com le- 
tion of the Barkley Dam project in Kentucky, authorized by the River and Har. 
bor Act of 1954, at an estimated additional cost of $146,000,000; 

Mississippi River between Missouri River and Minneapolis, Minnesota at 
Dubuque, Iowa: House Document Numbered 56, Eighty-sixth Congress, at an 
estimated cost of $38,000; ; 

Red Wing Harbor, Minnesota: House Document Numbered 32, Eighty-sixth 
Congress, at an estimated cost of $170,400; 

Menominee Harbor and River, Michigan and Wisconsin: House Document 
Numbered 113, Eighty-sixth Congress, at an estimated cost of $715,000; 

Kewaunee Harbor, Wisconsin: Senate Document Numbered 19, Eighty-sixth 
Congress, at an estimated cost of $81,900; 

Two Harbors, Minnesota: House Document Numbered 146, Eighty-sixth 
Congress, at an estimated cost of $162,000; 

Duluth-Superior Harbor, Minnesota and Wisconsin: House Document Nunm- 
bered 150, Eighty-sixth Congress, at an estimated cost of $2,364,000; 

Duluth-Superior Harbor, Minnesota and Wisconsin: House Document Num- 
bered 196, Eighty-sixth Congress, at an estimated cost of $2,513,000; 

Ashland Harbor, Wisconsin: House Document Numbered 165, Eighty-sixth 
Congress, at an estimated cost of $1,495,000; 

Presque Isle Harbor, Michigan: House Document Numbered 145, Eighty-sixth 
Congress, at an estimated cost of $215,300; 

Marquette Harbor, Michigan: House Document Numbered 154, Eighty-sixth 
Congress, at an estimated cost of $236,000; 

Calumet Harbor, Illinois and Indiana: House Document Numbered 149, 
Eighty-sixth Congress, at an estimated cost of $5,240,000; 

Indiana Harbor, Indiana: House Document Numbered 195, Eighty-sixth 
Congress, at an estimated cost of $974,000; 

Toledo Harbor, Ohio: House Document Numbered 153, Eighty-sixth Congress, 
at an estimated cost of $14,684,000; 

Sandusky Harbor, Ohio: House Document Numbered 144, Eighty-sixth Con- 
gress, at an estimated cost of $5,800,000; 

Cleveland Harbor, Ohio: House Document Numbered 152, Eighty-sixth Con- 
gress, at an estimated cost of $2,486,000; 

Lorain Harbor, Ohio: House Document Numbered 166, Eighty-sixth Congress, 
at an estimated cost of $19,323,000; 

Ashtabula Harbor, Ohio: House Document Numbered 148, Eighty-sixth Con- 
gress, at an estimated cost of $4,077,000; ¢ 

Erie Harbor, Pennsylvania: House Document Numbered 199, Eighty-sixth 
Congress, at an estimated cost of $1,729,000; 
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Buffalo Harbor, New York: House Document Numbered 151, Eighty-sixth 
Congress, at an estimated cost of $2,352,000; 

Kahului Harbor, Island of Maui, Hawaii: House Document Numbered 109, 
Fighty-sixth Congress, at an estimated cost of $944,500; 


BEACH EROSION CONTROL 


South Kingstown and Westerly, Rhode Island: House Document Numbered 

30, Eighty-sixth Congress, at an estimated cost of $140,300; 
ey West, Florida: House Document Numbered 413, Eighty-fifth Congress, at 
an estimated cost of $231,200. 

Sec. 102. That the Secretary of the Army is hereby authorized to reimburse 
local interests for such work done by them, on the beach erosion projects au- 
thorized in section 101, subsequent to the initiation of the cooperative studies 
which form the basis for the projects: Provided, That the work which may have 
been done on these projects is approved by the Chief of Engineers as being in 
accordance with the projects hereby adopted: Provided further, That such reim- 
bursement shall be subject to appropriations applicable thereto or funds available 
therefor and shall not take precedence over other pending projects of higher 
priority for improvements. 

Sec. 103. The Secretary of the Army is hereby authorized and directed to cause 
surveys to be made at the following-named localities and subject to all applicable 
provisions of section 10 of the River and Harbor Act of 1950: 

Calf Island, between Roque Island Bluffs and Seawall Point, Maine. 
Green Harbor, Marshfield, Massachusetts. 

Nauset Harbor, Massachusetts. 

Eel Pond, Menauhant, Massachusett 

Pleasant Bay, Massachusetts. 

Rye Harbor (Playland Marina), New York. 

Sturgeon Creek, Middlesex County, Virginia. 

Beresford Creek, South Carolina. 

Lake Pontchartrain, Louisiana, 

Washburn Harbor, Wisconsin. 

Sec. 104. Title I of this Act may be cited as the ‘River and Harbor Act of 
1959”, 

TITLE II—FLOOD CONTROL 


Sec. 201. That section 3 of the Act approved June 22, 1936 (Public Law Num- 
bered 738, Seventy-fourth Congress), as amended by section 2 of the Act approved 
June 28, 1938 (Public Law Numbered 761, Seventy-fifth Congress), shall apply 
to all works authorized in this title except that for any channel improvement or 
channel rectification project, provisions (a), (b), and (c) of section 3 of said Act 
of June 22, 1936, shall apply thereto, and except as otherwise provided by law: 
Provided, That the authorization for any flood-control project herein adopted 
requiring local cooperation shall expire five years from the date on which local 
interests are notified in writing by the Department of the Army of the require- 
ments of local cooperation, unless said interests shall within said time furnish 
assurances satisfactory to the Secretary of the Army that the required coopera- 
tion will be furnished. 

Sec. 202. The provisions of section 1 of the Act of December 22, 1944 (Public 
Law Numbered 534, Seventy-eighth Congress, second session), shall govern with 
respect to projects authorized in this Act, and the procedures therein set forth 
with respect to plans, proposals, or reports for works of improvement for navi- 
gation or flood control and for irrigation and purposes incidental thereto shall 
apply as if herein set forth in full. 

Sec. 203. The following works of improvement for the benefit of navigation 
and the control of destructive floodwaters and other purposes are hereby adopted 
and authorized to be prosecuted under the direction of the Secretary of the Army 
and the supervision of the Chief of Engineers in accordance with the plans in the 
respective reports hereinafter designated and subject to the conditions set forth 
therein: Provided, That the necessary plans, specifications, and preliminary work 
may be prosecuted on any project authorized in this title with funds from appro- 
priations heretofore or hereafter made for flood control so as to be ready for rapid 
inauguration of a construction program: Provided further, That the projects 
authorized herein shall be initiated as expeditiously and prosecuted as vigorously 
as may be consistent with budgetary requirements: And provided further, That 
penstocks and other similar facilities adapted to possible future use in the develop- 
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ment of hydroelectric power shall be installed in any dam authorized in this Act 
for construction by the Department of the Army when approved by the Secretar 

of the Army on the recommendation of the Chief of Engineers and the Federaj 
Power Commission. 


BLACKSTONE RIVER BASIN 


The project for flood protection on Blackstone, Mill, and Peters Rivers, in 
Woonsocket, Rhode Island, is hereby authorized substantially in accordance 
with the recommendations of the Chief of Engineers in Senate Document Num. 
bered 87, Eighty-fifth Congress, at an estimated cost of $2,970,000. 


THAMES RIVER BASIN 


The project for the West Thompson Reservoir on the Quinebaug River, 
Connecticut, is hereby authorized substantially as recommended by the Chief of 
Engineers in Senate Document Numbered 41, Eighty-sixth Congress, at an esti- 
mated cost of $4,010,000. 


CENTRAL AND SOUTHERN FLORIDA 


In addition to previous authorizations, there is hereby authorized to be appro- 
riated the sum of $1,000,000 for the prosecution of the central and southern 
lorida comprehensive plan for flood control and other purposes approved in 

the Flood Control Act of 1948, and subsequent Acts of Congress. 


TRINITY RIVER BASIN 


The comprehensive plan for improvement of the Trinity River and tributaries, 
Texas, as authorized by the River and Harbor Act of 1945, is modified to provide 
for construction of the Bardwell Reservoir on Waxahachie Creek, in the Richland, 
Chambers, and Cedar Creeks watershed, at an estimated ultimate net Federal 
cost for construction in addition to that now authorized of $5,104,000, substan- 
tially in accordance with the recommendations of the Chief of Engineers in 
House Document Numbered 424, Eighty-fifth Congress. 


GUADALUPE RIVER BASIN 


The project for flood control on Blieders Creek, Texas, is hereby authorized 
substantially in accordance with the recommendations of the Chief of Engineers 
in House Document Numbered 180, Eighty-sixth Congress, at an estimated 
cost of $1,060,000. 


WHITE RIVER BASIN 


In addition to previous authorizations, there is hereby authorized to be appro- 
priated the sum of $32,000,000, for the prosecution of the comprehensive plan for 
the White River Basin authorized by the Flood Control Act of June 28, 1938, as 
amended and supplemented by subsequent Acts of Congress. 


ARKANSAS RIVER BASIN 


The general comprehensive plan for flood control and other purposes for the 
Arkansas River Basin, approved by the Act of June 28, 1938, as amended, and 
the multiple-purpose plan for the Arkansas River and tributaries, Arkansas and 
Oklahoma, approved by the River and Harbor Act of July 24, 1946, as amended 
are hereby further amended to provide for the incorporation of the two plans into 
a single plan of development: Provided, That authorizations heretofore, herein, and 
hereafter made available for the Arkansas River Basin shall be applicable to the 
combined plan of development. 

There is hereby authorized to be appropriated the sum of $94,000,000 for 
prosecution of the combined plan of development for the Arkansas River Basin 
as herein authorized. 

MISSOURI RIVER BASIN 


In addition to previous authorizations, there is hereby authorized to be appro- 
priated the sum of $132,000,000 for the prosecution of the comprehensive plan 
for the Missouri River Basin approved in the Act of June 28, 1938, as amended, 
and supplemented by subsequent Acts of Congress. 
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OHIO RIVER BASIN 


The project for flood protection on Connoquenessing Creek at Butler, Pennsyl- 
yania, is hereby authorized substantially in accordance with the recommendations 
of the Chief of Engineers in House Document Numbered 110, Eighty-sixth 
Congress, at an estimated cost of $1,558,700. 

The project for the North Fork Reservoir on the North Fork of Pound River, 
Virginia, is hereby authorized substantially in accordance with the recommenda- 
tions of the Chief of Engineers in House Document Numbered 184, Eighty-sixth 
Congress, at an estimated cost of $3,681,000. 


GREAT LAKES BASIN 


The project for flood protection on Cayuga Inlet at and in the vicinity of 
Ithaca, New York, is hereby authorized substantially as recommended by the 
Chief of Engineers in House Document Numbered 204, Eighty-sixth Congress, at 
an estimated cost of $3,950,000. 

The project for flood protection on Smokes Creek at and in the vicinity of 
Lackawanna, New York, is hereby authorized substantially as recommended by 
Chief of Engineers in House Document Numbered 200, Eighty-sixth Congress, 
at an estimated cost of $1,974,000. 


MOJAVE RIVER BASIN 


The plan for flood control on the Mojave River, California, is hereby authorized 
substantially in accordance with the recommendations of the Chief of Engineers 
in House Document Numbered 164, Eighty-sixth Congress, at an estimated cost 
of $3,070,000. 


LOS ANGELES RIVER BASIN 


In addition to previous authorizations, there is hereby authorized to be appro- 
priated the sum of $30,000,000 for the prosecution of the comprehensive plan 
approved in the Act of August 18, 1941, as amended and supplemented by subse- 
quent Acts of Congress. 

WALNUT CREEK BASIN 


The plan for flood protection on Walnut Creek, California, is hereby authorized 
substantially as recommended by the Chief of Engineers in House Document 
Numbered 76, Eighty-sixth Congress, at an estimated cost of $17,980,000. 


COLUMBIA RIVER BASIN 


In addition to previous authorizations, there is hereby authorized to be appro- 
priated the sum of $90,000,000 for the projects and plans for the Columbia River 
Basin, including the Willamette River Basin, authorized by the Flood Control 
Act of June 28, 1958, and subsequent Acts of Congress, including the Flood 
Control Acts of May 17, 1950, September 3, 1954, and July 3, 1958. 

Src. 204. The Secretary of the Army is hereby authorized and directed to cause 
surveys for flood control and allied purposes, including channel and major drainage 
improvements, and floods aggravated by or due to wind or tidal effects, to be 
made under the direction of the Chief of Engineers, in drainage areas of the 
United States and its Territorial possessions, which include the following-named 
localities: Provided, That after the regular or formal reports made on any survey 
are submitted to Congress, no supplemental or additional report or estimate shall 
be made unless authorized by law except that the Secretary of the Army may cause 
a review of any examination or survey to be made and a report thereon submitted 
to Congress if such review is required by the national defense or by changed physi- 
cal or economic conditions: Provided further, That the Government shall not be 
deemed to have entered upon any project for the improvement of any waterway 
or harbor mentioned in this title until the project for the proposed work shall have 
been adopted by law: 

Phillippi Creek, Florida. 
Sec. 205. Title II of the Act may be cited as the “Flood Control Act of 1959”. 
Passed the House of Representatives July 16, 1959. 


Attest: Ratrx R. Roserts, Clerk. 
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[S. 1902, 86th Cong., Ist sess.] 


A BILL Authorizing additional appropriations for prosecution of projects in certain comprehensive river 
basin plans for flood control, navigation, and other purposes 


Be it enacted by the Senate and House of Representatives of the United States of 
America in Congress assembled, That, in addition to previous authorizations, there 
are hereby authorized to be appropriated the following sums to provide for 

rosecution of river basin comprehensive plans under the jurisdiction of the 
Jepartment of the Army, approved by previous Acts of Congress: 


| 


| Basic approv- Additional 

Name of basin | ing act of amount au- 
Congress __|thorized to be 
| appropriated 


| 
| 
rr i i TG. cack nccinconeensessacees= igheaudatd | 


June 28,1938 | $58, 000, 000 
Arkansas River, multiple purpose 


Seth oe pene tole ge So Bane | July 24,1946 | 125, 000,000 
ann Rianne cD ennnadiinahereténnhkeebanednninee” | Sept. 3, 1954 | 21, 000, 000 
Central and southern Florida__.-........------ Sein creeamnaten tices sania | June 30, 1948 17, 000, 000 


Columbia River------- ge Ree Sa El on a cbdakustid aes June 28, 1938 139, 000, 000 
ita t wince ee niecneernhnoan iecimavcostepnpenadebde | June 22, 1936 | 50, 000 
| 
1 





a hte menigiee bbs catwinmineiyeinl = viskne-eot Ge a 
Tee a tesesigiemg ane June 22, 1936 | 
Santa Ana River, Calif ----|-=-- do 
i i cds cine a aauiae amen ihm maine h .| June 28, 1938 
White River 





Sec. 2. In addition to previous authorizations there is hereby authorized the 
completion of the Barkley Dam project in Kentucky, authorized by the River 


and Harbor Act of September 3, 1954, at an estimated additional cost of $146,- 
000,000. 


Sec. 3. The general comprehensive plan for flood control and other purposes 
for the Arkansas River Basin, approved by the Act of June 28, 1938, as amended, 
and the multiple-purpose plan for the Arkansas River and tributaries, Arkansas 
and Oklahoma, approved by the River and Harbor Act of July 24, 1946, as 
amended, are hereby further amended to provide for the incorporation of the 
two plans into a single plan of development: Provided, That authorizations hereto- 
fore, herein, and hereafter made available for the Arkansas River Basin plans 
shall be applicable to the combined plan of development. 


Senator Kerr. For the record, I place a table showing the projects 
included in the bill by the House. I would like the table to show 
each project by name, document number, type, plan of improvement, 
estimated cost, and benefit-cost ratio. Certain projects were added 
by the House on the floor. Later on we will want an explanation of 
each project that was not included in the House hearings, but was 
added on the floor, in order that we may have the record complete 
on them. Also we would like to have for the record a sheet on each 
project showing the information called for by Senate Resolution 148, 
85th Congress, adopted January 28, 1958. We would like to have a 
tabulation of projects which you have recommended which are not 
in the House bill, those which are before the Congress with the budget 
and with the States. 

(The tables referred to follow:) 


FORO 
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Increased basin authorizations included in title II to cover a period of 2 years (fiscal 
years 1961-62) 


—_— 





Available Proposed and Deficit Additiona} 

River basins monetary actual funding monetary monetar 
authorization | through fiscal | authorization | authorization 

year 1962 required 
Sites aimee chante SS 

Arkansas: 

OES... dhscucusakeaeene $224, 773, 000 $258, 865, 800 | —$34, 092, 800 $35, 000, 000 
ae 136, 000, 000 194, 882, 000 — 58, 882, 000 59, 000, 000 
Central and southern Florida 83, 300, 000 84, 122, 000 —822, 000 1, 000, 000 
Sethe eaienbes ia clee ain 575, 300, 000 664, 446, 700 —89, 146, 700 90, 000, 000 
te cccnintinenacnecncduccedies 254, 041, 000 283, 620, 000 — 29, 579, 000 30, 000, 000 
eee 1, 039, 094, 000 1, 170, 402, 100 —131, 308, 100 132, 000, 000 
Io oitacnscnl Gestisininiais Schonnetensinogiiaks 226, 000, 000 257, 982, 200 —31, 982, 200 32, 000, 000 


| 


Total additional authorization 
required for 2-year period 


celts Ske iieaira peat ad qh eee cae tena iit 379, 000, 000 
on hath otal cb aatibl paceman ottepchiinimesinwel ee sebeeaneponecds 424, 357, 700 
SN HN 5k RGN obpenaheknccadeealocounsnceusewess|sennnsciuabececs 657, 310, 500 





1 Authorizations combined for administrative ease of handling. 
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The following project writeups submitted by the Chief of Engineers 
contain information called for by Senate Resolution 148, 85th Con- 
gress, adopted January 28, 1958: 


PROJECTS IN TITLE I 
SoutHweEst Harpor, MAINE 
(H. Doe. 408, 85th Cong.) 


1. Navigation problem.—Southwest Harbor, a small cove on the easterly side 
of the westerly neck of Mount Desert Island, is exposed to storms and waves 
from the east. The available sheltered areas are badly congested during storms, 
some boats must anchor in exposed areas, and considerable damage has occurred 
to boats and fishing gear. Average annual damage to commercial fishing boats 
is estimated at $10,000. In 1954, about 7,500 tons of fish and shellfish were 
landed at Southwest Harbor. Lack of safety requires some vessels using the 
nearby productive fishing grounds to run to other bases. Annual vessel trips are 
estimated at 40,000. 

2. Considered solutions.—Enlarged anchorage areas near the northern shore of 
Southwest Harbor and a breakwater extending south from Clark Point near the 
eastern end were considered. The breakwater plan was discarded because of 
probable obstruction to outflow of ice on the tide, which now makes the harbor 
relatively ice-free. 

3. Plan of improvement.—The proposed plan of improvement would provide 
for dredging two adjoining anchorage areas of 5 acres each westerly of Clark 
Point, the inner, or westerly, area to a depth of 6 feet, and the outer, or easterly, 
area to a depth of 10 feet below mean low water, subject to the conditions of 
local cooperation stated in paragraph 4, below. Estimated first costs, annual 
costs, and annual benefits, based on March 1957 prices, a 50-year project life, 
and an interest rate of 24 percent, are as follows: 
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Estimated first costs: 
EE occa Landi cata wnw ninth abawas wiokebeaknacee tke wares aca ce ee oases $240, 000 
mreenameti: Geeching and wier ton. o ions iis ccs sil atk deh Seed eee si le 30, 000 
ee, CONE COIN i cn eainah ne ndainclupemtwelguyeenesien ig eis |-------------- 10, 000 
NOt ACLU hh ie ple Bests st ECL Ws25t eae 280, 000 
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ee ene en aca nunneepageaaanns $8, 500 $1, 400 9, 900 
ah aE ES RE ile SRE Ee RT CER AS i SOE AS | 2, 000 | 200 2, 200 
I i a 10, 500 1, 600 12, 100 
Estimated annual benefits: S oe ; 
IRIE NN Ss otis so cohibe tds Jisdeg is cceck deca skeessena OO. Se 33, 200 
Nei Mme ca a ie et 2, 700 
em hE ELS TU ea Ee 35, 900 
Benefit-cost BR onnerennertcrennnynicnnnortemennctombtn tet thant Dh teal ~ 30 





4. Apportionment of costs and local cooperation.—Local interests would be re- 
quired to contribute 4 percent of the construction costs of the project in recog- 
nition of the recreational benefits expected, which are considered equally local 


and general. The recommended requirements are: 


(a) Contribute in cash 4 percent of the cost of the work, presently esti- 
mated at $10,000, to be paid in a lump sum prior to commencement of con- 
struction, the final allocation of cost to be made after the actual costs have 


been determined; 


(6) Furnish without cost to the United States all lands, easements, and 


rights-of-way necessary for construction of the improv 


ement; 


(c) Hold and save the United States free from damages due to the con- 


struction and maintenance of the project; 


(d) Provide and maintain an adequate public landing suitably situated 
with respect to the 6-foot anchorage area and open to all on equal terms; and 


(e) Provide and maintain depths in access channels 
44845—59——2 


and berthing areas at 
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the public terminals commensurate with the depths provided in the related 
project areas. 

5. Discussion.—Analysis on the basis of a 100-year life and 2% percent interest 
rate would increase the benefit-cost ratio slightly, assuming no change in the cost 
of maintenance over the longer period. The project is considered amply justified 
on the basis of studies and criteria in the report. Proposed local cooperation jg 
consistent with other similar projects. 


StonineTon Harsor, Maine 


(H. Doc. 36, 86th Cong.) 


1. Navigation problem.—Stonington Harbor, Maine, is on the southern tip of 
Deer Isle in the eastern part of Penobscot Bay. The harbor consists of several 
small coves along a 2.5-mile stretch of the southern shore of Deer Isle. The 
main cove, extending 1,200 feet inland between Staple Point and Greens Head, 
is 2,100 feet wide. It has a maximum depth of 18 feet. Allen Cove is about 
2,200 feet west of the main cove It is about 600 feet wide and 1,800 feet long, 
lying between Deer Isle and Moose Island, with depths ranging up to 7 feet, 
Stonington Harbor is exposed to the southeast but partial protection from the 
ocean is afforded by Crotch Island to the south and_numerous other nearby 
islands. There is no Federal project in the harbor. Deer Island Thorofare is 
the main approach. A Federal project for the thorofare, completed in 1915, 
provides for removal of rock to a depth of 15 feet over an 800- by 300-foot area, 
The mean range of tide in the harbor is 9.7 feet. 

2. The immediate tributary area is within the town of Stonington which 
extends over the southern part of Deer Isle and the adjacent islands to the south 
and east. The village of Bheninaiton borders on the central cove of the harbor, 
In 1950 it had a population of 1,657. The primary local industries are com- 
mercial fishing; fish processing; boat building, repairing, and servicing; and 
granite quarrying on Crotch Island. Stonington is also a supply base for Isle 
Au Haut and other adjacent islands. Waterborne commerce averaged about 
14,000 tons annually from 1943 through 1955 consisting mainly of granite, fish 
and fish products, petroleum products, pulpwood, and miscellaneous commodities, 
Annual vessel traffic is estimated to average between 60,000 and 70,000 trips, 
consisting mainly of commercial fishing boats, small tankers, mail and passenger 
boats, and barges of less than 8-foot draft. 

3. Local interests have requested that five areas be dredged, each to a depth 
of 8 feet or to ledge rock if encountered at a lesser depth: (a) Allen Cove; (b) two 
locations in the central cove, one east of Greens Head and the second west of 
Staple Point; (c) an area west of the R. K. Barter Canneries wharf; and (d) an 
area adjacent to the Stonington Lobster Cooperative Wharf. They stated that 
these improvements would eliminate delays and congestion in small-craft opera- 
tions in the vicinity of commercial wharves and would reduce storm damages by 
eliminating the necessity for mooring in exposed areas on the edge of Deer Island 
Thorofare. 

4. Improvements considered.—The improvements requested by local interests 
have been considered. The area west of the R. K. Barter Canneries wharf has 
sufficient depth except where protruding ledge rock exists. General improvement 
to the requested 8-foot depth does not appear to be necessary to serve a substan- 
tial majority of the vessels using the harbor. Also, extensive ledge rock in the 
coves would restrict anchorage areas to sizes smaller than those requested by local 
interests. In view of these conditions a modified plan of improvement was 
investigated and recommended. 

5. Recommended improvement.—The recommended improvement provides for 
an anchorage 650 feet long and 300 feet wide in Allen Cove dredged to a depth of 
6 feet below mean low water; an anchorage 700 feet long and 330 feet wide adjacent 
to Greens Head to a depth of 6 feet; and an anchorage 400 feet long and 200 feet 
wide adjacent to Staple Point to a depth of 8 feet. These measures will make 
available sorely needed anchorage areas for local and transient vessels, provide a 
more adequate harbor of refuge for small craft in the area, relieve congestion in 
the terminal area, and provide sufficient depth of water in protected areas of the 
harbor to make practical the construction of public landings. 
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6. First cost.—The estimated first cost of the recommended improvement, 
based on prices and conditions existing in 1957, is as follows: 


EN in Bay ae ee ee ete Se Rt ea ae ta en ee ee ee $198, 000 
Bee ae Se ea ee et eee co een ERE ee ees ee, ee Se eer ee 1 22, 000 


Seal bata sr alba sisal oo ie bu Norbeck hy a oe ee bee Re cee Gas laa dee ae ee 220, 000 


1 Cash contribution. Non-Federal costs for construction of public landings and dredging of berths are 
considered to be self-liquidating costs and are not included in the project estimate. 


7. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended improvement, computed on the basis of an economic life of 50 years and 
an interest rate of 2.5 percent, are as follows: 



































Federal Non-Federal Total 

Average annual costs: 
SER nackacnmsndnanteiaes cannon onsdaacssanounee $7, 000 $800 7, 300 
Maintenance---.- Sib deb Cb CoS ESS tokens caewaiceekweaaws 2, 500 2, 500 
i nels Dall junctnekkiahansdoeduaminahddad ptaaesuneenen 9, 500 800 10, 300 
Average annual benefits: tos om 
Bt TO OE COMOOG nina 6 oi icccencccawanunwecces 5, 000 
Reduction in vessel operating costs................-.------]---.------ ‘ 11, 300 
a pie ca SG eine Sebo wnieousia Beebe hk «leeteme een mismmiee 2, 000 
Recreational boat benefits___---- _ . 1, 800 
GL Ui de udkwwesiuwepodwssaubsentbuounsandeusedecs 20, 100 
silanes eee 
tae OE RII G0 IR hein dic cccn cccckeuensncccscxecd biavandectend leet ask 2.0 


8. Apportionment of costs—The costs of the recommended improvement 
are apportioned between the Federal Government and local interests in accord- 
ance with normal procedure for projects of this type. Local interests are expected 
to (a) contribute in cash 10 percent of the cost of construction, presently estimated 
at $22,000, to be paid either in a lump sum prior to commencement of construction 
or in installments prior to commencement of pertinent work items, in accordance 
with construction schedules as required by the Chief of Engineers, the final 
allocation of cost to be made after actual costs have been determined; (b) furnish 
without cost to the United States all lands, easements, and right-of-way necessary 
for the construction and subsequent maintenance of the improvement, when and 
as required; (c) hold and save the United States free from damages due to the 
construction and maintenance of the improvement; and (d) provide and maintain 
public landings with suitable supply facilities and adequate berths in Allen Cove 
and near the anchorage adjacent to Staple Point, open to all on equal terms. The 
eash contribution required is based upon the relationship between local and 
general benefits to be effected by the recommended improvement. 

9. Discussion.—The measures recommended provide a logical and economically 
feasible means of meeting needs for improved navigation conditions in Stonington 
Harbor. Analysis on the basis of an economic life of 100 years or other alterna- 
tive basis would not result in modification of this finding. 


Souta Bristot Harsor, MAINE 
(S. Doc. 30, 86th Cong.) 


1. Project description and economic life-——South Bristol Harbor is located be- 
tween Rutherford Island and the mainland in the water passage called the Gut. 
This harbor is about 40 miles northeast of Portland and 28 miles southwest of 
Rockland, Maine. The existing project approved in 1912 and completed in 1914 
provides for a channel 2 feet deep at mean low water from the western approach 
through the swing bridge and into the channel to the east. Local interests 
desire a depth of 7 feet in the channel through the swing bridge and approaches 
thereto, placement of a permanent marker on a ledge outcropping on the south- 
ern edge of the west approach channel to the bridge, and removal of shoals on 
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the north side of the east approach channel. The considered improvement con- 
sists of a channel 5 feet deep at mean low water, 50 feet wide in the western and 
eastern approaches, and 25 feet wide through the bridge; removal of the isolated 
shoal areas on the north side of the east approach channel; and the establishment 
of a navigation marker on the ledge outcropping on the south side of the west 
channel opposite the Gamage Rock. The improvement would eliminate tidal 
delays for commercial fishing boats at the Gut going to the commercial wharves 
in the eastern half of the harbor and in addition permit increased passages by 
recreational small craft using the inland waterway, of which the Gut is a part. 
A dredging project of this nature is considered to have a project life of 50 years. 

2. Project costs.—First costs are based on prices and conditions as of July 1957, 
Annual costs are based on maintenance experience for work of this nature, an 
economic life of 50 years, and an interest rate of 2.5 percent. 


(a) First cost: 








ak cl th ee eee pie ani ke 1 $108, 500 
I RR nh sh en es et lao Sn me ic ermneipanye 2 5, 000 
a eR eee Nt Oh oh oun nen eiiene 113, 500 

(b) Annual cost: 
Ld REROTUNNNEROID oon cee e koe asec waiene ee 4, 000 
Ne ar) a oe de wana chine Sass 500 
a ei aR haan a ied neice mes emanhind oe 4, 500 


1 Includes cost of $10,000 already incurred for preauthorization studies and $1,500 for navigation aids. 
2 Includes cash contribution of $3,000 and $2,000 for cable relocation. 
3 Maintenance is a Federal responsibility. 


3. Benefit-cost ratio—The report evaluates average annual tangible benefits 
of $7,000; consisting of savings in operating costs for commercial fishing vessels 
and recreational craft and reflecting an adjustment for increased bridge and 
vehicular operation costs resulting from increased bridge openings. The benefit- 
cost ratio is 1.6 based on a 50-year project life. Analysis on the basis of a longer 
economic life would be conjectural and would not influence selection of facilities 
to serve present and prospective needs. 

4. Intangible project effects——The value of the harbor as a harbor of refuge for 
the protection of life and property would be increased after improvement, as the 
eastern part of the harbor is one of the most protected anchorages along the 
Maine coast. The improved harbor also would be a more desirable port of call 
for fishing vessels with resultant benefit to the local economy. 

5. Physical feasibility and cost of providing for future needs.—All reasonably 
prospective future needs for navigation would be met by the improvements 
recommended. 

6. Allocation of costs.—Navigation is the only purpose served by the improve- 
ment, and all project costs apply to this purpose. 

7. Apportionment of cosis—The costs of the recommended improvement 
are apportioned between the Federal Government and local interests in accordance 
with normal procedures for projects of this type. Local interests are expected 
to contribute in cash 3 percent of the cost of construction, the cash contribution 
presently estimated at $3,000. This requirement is computed on the basis of 
recreational boating benefits which are considered to be half general and half 
local in nature. 

8. Extent of interest in project.—Local interests, officials of the town of South 
Bristol, and representatives of State agencies appeared at the public hearing and 
voiced a unanimous appeal for the desired improvement. 

9. Repayment schedules.—Local interests have been consulted and they have 
indicated that necessary assurances to make a lump-sum cash contribution of 
$3,000 would be furnished when requested. 

10. Effect of project on State and local government.—No additional governmental 
services would be required as a result of construction of the project. Increased 
local taxes might be required to amortize the cost of a local cash contribution to 
the Federal project. Increased local tax revenue may result from increased 
property values in the area. The net change is considered to be very small. 
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We.tits Harsor, MAINE 
(H. Doc. 202, 86th Cong.) 


1. Navigation problem.—Wells Harbor is located in York County in the town 
of Wells, at the mouth of the Webhannet River, about 20 miles northeast of 
Portsmouth Harbor, N.H., and about 34 miles southwest of Portland Harbor, 
Maine. The nearest adjacent developed waterways are at Kennebunk River, 
4.5 miles to the north and Josias River about 6 miles south. The Webhannet 
River is a shallow winding stream which extends about 4 miles inland from the 
coast. Its lower 2 miles flow through the marshes behind Wells Beach. The 
entrance to the river between the end of Wells Beach and Drakes Island is shallow 
and is exposed to the open water in an easterly direction. The existing Federal 
project for Wells Harbor was adopted in 1872. It provides for repairs to an old 
Government pier made of cribwork ballasted with stone extending seaward from 
Drakes Island. No work has been done on the project since 1873 and at the 
present time only the piling of the pier remains. 

2. The town of Wells is a highly developed summer resort area which in 1950 
had a permanent population of 2,321. The principal occupations of the permanent 
residents are fishing, farming, and catering to the needs of summer residents and 
tourists. The town contains many auto courts, motels, hotels, gift shops, and 
restaurants. There is a large colony of summer cottages at Wells Beach, another 
at adjacent Moody Beach to the south and a smaller colony at Drakes Island. 
Hotels and cottages reportedly can accommodate 20,000 to 25,000 people and 
the summer population increase is conservatively estimated at over 20,000. 
About 70 percent of the town income is derived from summer industry. Fifty- 
five percent of the town’s evaluated property is owned by nonresidents. 

3. At the present time, there are no safe adequate channels or anchorage areas 
in Wells Harbor. Since the economy of the town is highly dependent upon sum- 
mer resort trade, local interests Cesire improvement of the harbor to permit 
development of recreational boating and sport fishing in the area. Existing 
improved harbors along the coast adjacent to Wells Harbor are overcrowded and 
it is reported that the crowded conditions in other harbors make it practically 
impossible for transient craft to obtain mooring space. The general need for 
harbor space indicates that if an adequate harbor is developed in the Webhannet 
River it will be used by existing fishing and recreational craft which will be trans- 
ferred from adjacent harbors, by new boats, and by transient craft which now 
have difficulty in obtaining accommodations elsewhere along the coast. 

4. A bar at the mouth of the Webhannet River with a controlling depth of 
approximately 1.5 feet prevents entrance to Wells Harbor except at higher stages 
of the tide. Within the harbor, the natural channel is narrow and shallow between 
low sand and marsh flats. There are no facilities of any type for boats which 
can enter the harbor. 

5. The improvement desired by local interests consists of an entrance channel 
across the sandbar at the mouth of the harbor and an anchorage in the harbor 
of a depth and area to accommodate a potential fishing and recreational fleet. 
The Wells Harbor committee has stated that mooring space for 300 craft is desir- 
able and, if possible, the harbor should be able to accommodate at least 200 craft. 
The committee has expressed its desire for harbor development with a proposed 
public landing to be located in accordance with the following order of preference: 

(a) Along the north side of Mile Road, about 7,000 feet south of the harbor 
entrance, 

(6) Behind Wells Beach on the east side of the harbor. 

(c) Along the south side of Drakes Island Road about 4,000 feet north of 
the harbor entrance. 

6. Improvements considered.—All improvements desired by local interests were 
considered. All plans of improvement considered included two jetties at the 
harbor entrance 940 and 640 feet long, an entrance channel 100 feet wide and 
10 or 8 feet deep, an anchorage within the harbor 8 or 6 feet deep with an area 
varying from 9.5 to 7.4 acres and an inner channel 100 feet wide and 8 or 6 feet 
deep to the anchorage and to the vicinity of a proposed public landing to be 
located preferably at Mile Road, secondly at the east side of the harbor on the 
landward side of Wells Beach, or thirdly at Drakes Island Road. 
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7. Improvement recommended.—The recommended improvement provides for 
an anchorage basin 7.4 acres in area and 6 feet deep; a channel 100 to 150 feet 
wide, extending from deep water in the Atlantic Ocean to the inner end of the 
basin, with the seaward section 8 feet deep, and the harbor section 6 feet deep; 
and 2 converging stone jetties, one extending 940 feet easterly from Wells Beach 
and the other 640 feet southerly from Drakes Island, separated so as to provide 
a clear opening 400 feet wide. These measures will make available sorely needed 
anchorage area for local and transient craft and provide an adequate harbor of 
refuge for vessels passing along the Maine coast where recreational boating and 
fishing is an integral and important part of the economy of the coastal towns. 


8. First costs —The estimated cost of the recommended improvement based 
on March 1958 prices is as follows: 


Peet cer eee tele cE ios tietesdow sells lft $340, 000 





emnsenmureeprn inn: Bote 4) Seed 0 seins ime) ys oe io. ee 200, 000 
See ROO GND. ST oa. de chitalencconsbes 5, 000 
Total 


PL Ae eaCeue see eRe AWOL EL OL Spaces tapecensnse sels 1 545, 000 


1 Exclusive of cost of $8,006 already incurred for preauthorization studies and $1,000 for navigation aids, 


9. Annual costs and benefits— Average annual costs and benefits for the recom- 
mended improvement, computed on the basis of an economic life of 50 years and 
an interest rate of 2.5 percent, are as follows: 























| 
Federal Non-Federal Total 

Average annual costs: 
Reichel ccd de sapiandenechGunwaabelessitnsyhc $12, 300 $7, 200 | $19, 500 
el sila ac Sala ini ich ternal 1 7, 900 — ---| 1 7,900 
SARA hha abe intnnpnntbnalibadtaecle 20, 200 7, 200 | 27, 400 

Average annual benefits: | 
rr Ne Sn eek pderecenslubcedacesnmesiiactencmapessae 17, 070 
re i RS 2 ian. Abakcebbcaiicadducaheniicce|cnbdenseeune=s | 8, 260 
re | Ee wane dl osaanae casks | 1, 000 
ELLE EEL ELD OTE inane ‘ : 1, 250 
NE, chided chs. tadksbs nabs ch pacdbnnieven tbs | ‘ a 27, 580 
a es heim mean oi Lene a ‘ a a sl aii a I . i 00 


1 Includes $100 for maintenance of navigation aids. 


10. Apportionment of costs —The costs of the recommended improvement are 
apportioned between the Federal Government and local interests in accordance 
with normal procedure for projects of this type. Local interests are expected to 
(a) contribute in cash 37 percent of the cost of construction, and that such con- 
tribution, presently estimated at $200,000, be paid either in a lump sum prior to 
commencement of construction, or in installments prior to commencement of 
pertinent work items, in accordance with construction schedules as equired by 
the Chief of Engineers, the final allocation of cost to be made after actual costs 
have been determined; (b) provide without cost to the United States all lands, 
~asements, rights-of-way, and suitable spoil-disposal areas necessary for the 
construction and subsequent maintenance, when and as required; (c) hold and 
save the United States free from damages due to the construction and maintenance 
of the project; (d) provide and maintain at local expense necessary mooring facil- 
ities and utilities, including a public landing with suitable supply facilities, open to 
all on equal terms; (e) construct and maintain any bulkheads required for reten- 
tion of dredged material from the initial construction and subsequent maintenance; 
and (f) accomplish and maintain without expense to the United States alterations 
as required in sewer, water supply, drainage, and other facilities. 

11. Discussion.—The measures recommended provide a logical and economically 
feasible means of meeting needs for improved navigation conditions in Wells 
Harbor. Analysis on the basis of an economic life of 100 years would be conjec- 
tural and would not provide a basis for modification of the reeommended improve- 
ment. The cash contribution required is computed on the basis that 37 percent 
of the expected project benefits will be local in incidence. 
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Corurr Harpor, Mass. 


(H. Doc. 142, 86th Cong.) 


1. Navigation problem.—Navigation at Cotuit Harbor is principally recrea- 
tional. The existing fleet in West and Great Bays includes about 366 craft of 
all types, varying from sailboats of less than 15-foot length to cruisers over 75 
feet long. The fleet in Cotuit Bay and Seapuit River numbers about 166 craft 
with maximum sizes somewhat less than in West and Great Bays. Navigation 
difficulties stem primarily from inadequate depths in the narrow and winding 
channels. The West Bay entrance is exposed to ocean swells which ground out 
boats that would have adequate clearance in calm water. The channels in West 
Bay and Seapuit River are narrow and difficult to navigate at night or in bad 
weather. The channels from West Bay to Great Bay are shallow and few boats 
go into Great Bay for anchorage. Some local interests originally desired an 
improved entrance to Cotuit Bay, but later all generally agreed on consideration 
of improvements to the West Bay entrance, the West Bay to Great Bay Channel, 
Seapuit River Channel, and the Narrows Channel between Great and Cotuit 
Bays. 

2. Solutions considered.—Nine alternative plans of improvement were con- 
sidered in detail, varying principally in project depths from the 12 feet desired 
locally (plan A) for all 4 channels, through lesser depths (6 to 10 feet) for combi- 
nations of 2, 3, or 4 of the channels. The recommended plan B is described in 
paragraph 3. The following table summarizes estimated total first and annual 
costs and benefits, and benefit-cost ratios for the nine plans. Estimated first 
cost, annual costs and annual benefits are based on April 1958 prices, a 50-year 


/ 


project life and 2!2 percent interest rate. 





Plan Number of Miles First costs ! | Annual costs Annual Benefit-cost 

channels benefits ratios 
ili abctind tence 4 5.2 $1, 702, 000 $114, 300 $64, 590 0. 57 
a 3 4.2 671, 000 53, 700 61, 210 1.14 
ss . 2 2.6 449, 000 38, 710 38, 380 - 99 
Daa os as 3 3.3 540, 000 43, 870 48, 830 1.11 
MR cknawotoes 4 4.9 742, 000 58, 200 61, 210 1.05 
OE nn paees inion 3 4.2 541, 000 48, 400 44, 580 -92 
aoe i 3 4.1 331, 000 35, 200 13, 550 38 
Di dak ccm une 3 3.2 270, 000 27, 970 10, 250 .37 
OT EE Se 4 4.7 


367, 000 37, 800 | 13, 550 . 36 


1 Includes costs of aids to navigation and preauthorization survey. 
2 Recommended plan. 


3. Recommended plan of improvement.—The recommended plan (plan B) would 
provide for an entrance channel, 10 feet deep, 150 feet wide, and 0.8 mile long, 
from Nantucket Sound into West Bay; a channel, 8 feet deep and 1.8 mile long, 
from the West Bay entrance through West Bay and the bridge at Osterville, and 
into Great Bay, 100 feet wide in open areas, 31 feet wide at the bridge, and 60 feet 
wide for 850 feet north of the bridge; and a channel, 8 feet deep, 60 feet wide, and 
1.6 miles long, from the West Bay entrance through Seapuit River into Cotuit 
Bay. The estimated costs of plan B, exclusive of self-liquidating facilities, are 
as follows: 


First costs: 


Amount 
EMSIRS fetes $640, 000 
UU OTRO PU ON ne re ee ee Mei 25, 000 
RE EY ON na gs ar Ws a ein ew on cee oe ae ee oa 6, 000 

ERS neta RN a ee en a, RO oe te arts be he 671, 000 
Annual costs: Federal Non- Federal 
amniecent and ‘amortisations icv. oc. bee alae $12, 300 $11, 300 
Denenenemnes tt: see ol al le ete te, Di lie) ees ols 130; 100". 2¢R1Lf&% 
Pemneeiees ditt) gel gs Jie Dig’ 3h) tbe ae f 42, 400 11, 300 

ee a rexies LE Wa a hae FBG ee 53, 700 
Sen MERON ee. Yisytce . eb obec Row lua ld ee $61, 210 
emmernnimedion «05 tii eee eo ck Jo ig 408 oo) Joes ele. 1.14 


1 Includes $900 for maintenance of navigation aids. 
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4, Apportionment of costs.—The benefits from recreational navigation are con- 
sidered equally general and local. Accordingly, the first costs of general navigation 
facilities are divided equally between Federal and non-Federal interests. Loca] 
service facilities required by the improvement are considered entirely self-liquidat- 
ing and a local responsibility. The Federal Government would assume the costs 
of aids to navigation, preauthorization survey costs, and maintenance of the 
general navigation project. Thus, local interests would be required to agree to: 

(a) Contribute in cash 50 percent of the cost of construction, and that 
such contribution, presently estimated at $320,000, be paid either in a lump 
sum prior to commencement of construction, or in installments prior to com- 
mencement of pertinent work items, in accordance with construction schedules 
as required by the Chief of Engineers, the final allocation of costs to be made 
after actual costs have been determined; 

(b) Provide without cost to the United States all lands, easements, rights- 
of-way, and suitable spoil-disposal areas for the construction and subsequent 
maintenance of the project, when and as required; 

(c) Hold and save the United States free from damages due to the construe- 
tion and maintenance of the project; 

(d) Provide and maintain two suitable public landings or wharves with 
adequate berths in accordance with plans approved by the Chief of Engineers, 
open to all on equal terms; and 

(e) Maintain the jetties at the entrance to West Bay. 

5. Discussion——Analysis of the recommended and alternative plans on the 
basis of a 100-year life and 2% percent interest rate would increase the benefit-cost 
ratios slightly but would not change the relative order of merit of the plans. 
Plan B would still have the highest benefit-cost ratio and the greatest excess of 
benefits over costs. Officials of the Commonwealth of Massachusetts and the 
town of Barnstable have provided reasonable assurances of local cooperation 
for plan B, the most favorable plan. 


Apponavuea Cove, R.I. 
(H. Doc. 143, 86th Cong.) 


1. Navigation problem.—Apponaug Cove, a northwest arm of Greenwich Bay, 
is in Warwick, R.I. The cove, which is divided into areas known as the outer, 
middle, and inner basins, is about 1 mile long with widths varying from 100 to 
1,600 feet and depths ranging up to 8 feet. There is no Federal navigation project 
in the cove. Local interests have built a number of wharves, a public landing, 
and other navigation facilities including a small-boat launching ramp. 

2. The cove is used by fishermen who serve four wholesale fish terminals in the 
harbor, and by owners of local and transient recreational craft. Local interests 
desire a channel 100 feet wide from Greenwich Bay to the upper end of the cove, 
and anchorages in the middle and inner basins, all with depths suitable for small 
craft; and spoil disposal in a manner to create land suitable for commercial devel- 
opment. They claim that these improvements would provide desirable accommo- 
dations for the present and prospective fishing and recreational fleets, and would 
eliminate some objectionable tidal flats. They indicate their willingness and 
ability to meet the requirements of local cooperation. 

3. Recommended improvement.—The recommended improvement of Apponaug 
Cove provides for a channel 100 feet wide and 6 feet deep from that depth in 
Greenwich Bay to a point at the head of the middle basin 200 feet east of the 
New York, New Haven, & Hartford Railroad bridge, and a 10-acre anchorage 
basin, 6 feet deep, southwest of the channel in the middle basin; generally in 
accordance with the plans of the division engineer and with such modifications 
thereof as in the discretion of the Chief of Engineers may be advisable; at an esti- 
mated cost of $300,000 for construction and $11,300 annually for maintenance; 
provided that, prior to construction, local interests agree to (a) contribute in cash 
40 percent of the cost of construction, and that such contribution, presently esti- 
mated at $120,000, be paid in a lump sum prior to commencement of construction, 
the final allocation of cost to be made after actual costs have been determined; 
(b) provide without cost to the United States all lands, easements, rights-of-way, 
and suitable spoil-disposal areas for the construction and subsequent maintenance 
of the project, when and as required; (c) hold and save the United States free from 
damages due to the construction and maintenance of the project; and (d) provide 
and maintain a suitable public landing with adequate supply facilities, in accord- 
ance with plans approved by the Chief of Engineers, and the necessary mooring 


oOn- 
10n 


lat- 
sts 
the 


hat 
mp 
ym- 
iles 
ade 


its- 
ent 


‘uc 


rith 
ers, 


the 


ins. 
3 of 
the 
ion 


ay, 
ter, 
) to 
ject 
ing, 


the 
ests 
ve, 


vel- 
mo- 
yuld 
and 


aug 
1 in 
the 
‘age 
y in 
ions 
sti- 
1¢e; 
ash 
sti- 
ion, 
ed; 
yay, 
nce 
rom 
vide 
ord- 
ring 


RIVERS AND HARBORS—FLOOD CONTROL 21 


facilities in the anchorage area, the landing and mooring facilities to be open to 
all on equal terms. The net cost to the United States for the recommended plan 
of improvement is estimated at $180,000 for construction and $11,300 annually 
for maintenance. 

4, First cost.—The estimated first cost of the recommended project given above 
is based on prices and conditions existing in 1958. Preauthorization study costs 
of $7,000 and $3,000 for navigation aids are not included in the figures given. 

5. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 





Federal Non-Federal Total 





Average annual costs: 








BE I isn nscasincnuemubenaesy) degistpannahet= tes $6, 700 $4, 200 $10, 900 
sn ak accimmdol seni awe Looe nae 11, 700 0 11, 700 
aod cs hal aa len cia nsec tae alieta ih Aiaiebigaianikw aan ei ptecieiiies 18, 400 4, 200 22, 600 
Average annual benefits: 
NN ee ee a 12, 000 
ed inh tes ce eames ea ee 38, 000 
IC os oe det, es hae ee oe aoe oe eo aun ar er neee eee : 
Ne ee ets lina ahicaod cing mammaire iwi isd ecckciili wilolardiae es ashi i ecsmcensic dl eoampaiete tins ae anc eae 55, 000 
EE ID GORI inti ininiininamioal toes ee ead See 2.4 


Alternative analysis on the basis of an economic life of 100 years would be con- 

jectural and has not been made. Such analysis would not provide a basis for 

—* choice of facilities to serve present and prospective needs at Apponaug 
ove. 

6. Apportionment of costs —The recommended conditions of local cooperation 
stated above are in accordance with normal procedures for navigation projects of 
this type. The required contribution of 40 percent of the cost of construction 
was determined on the basis that total project benefits are 40 percent local in 
nature. In arriving at this figure commercial fishing benefits were considered to 
be general in nature and recreational boating and land enhancement benefits were 
considered to be half general and half local. 

7. Discussion.—Consideration was given to Federal improvement of the inner 
basin. Local interests stated that the demands for adequate mooring space and 
the rate of growth of boating in the area require the larger mooring area possible 
with Federal improvement of the middle basin. They recognize development of 
the inner basin as a responsibility of the city of Warwick. The recommended 
improvement comprises a logical and economically justified means of meeting 
present and prospective navigation requirements at Apponaug Cove. Local 
interests have indicated their willingness and ability to meet the local cooperation 
requirements. 








MoricHEs AND SHINNECOCK INLETS, Lona IsLaNnp, N.Y. 
(H. Doc. 126, 86th Cong.) 


1. Plan of improvement.—Local interests have requested stabilization of 
Moriches and Shinnecock Inlets by construction of entrance jetties and dredging 
of navigable channels. They have performed some dredging and have constructed 
revetments and short jetties at each location. These works have served to pre- 
vent migration of the inlets, and have provided openings which permit small boat 
navigation with difficulty and limited tidal exchange of ocean and bay waters. 
They are not adequate for permanent inlet stabilization and safe navigation. 
Moreover, recent storms have damaged the locally provided jetties and, unless 
further improved, the inlets will close or become too shoal to be of use. The 
a recommended for improvement of Moriches and Shinnecock Inlets are 
as follows: 

(a) Moriches Inlet.—Provision of an entrance channel 10 feet deep and 200 feet 
wide, from that depth in the Atlantic Ocean to Moriches Bay, thence an inner 
channel 6 feet deep and 100 feet wide to the Long Island Intracoastal Waterway, 
rehabilitation of existing jetties and revetments, seaward extension of the east 
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jetty to the 12-foot contour, seaward extension of the west jetty about 400 feet, 
and construction of a fixed bypassing facility to transfer sand from the east side 
of the inlet to the west side. 

(6b) Shinnecock Inlet.—Provision of an entrance channel 10 feet deep and 209 
feet wide, from that depth in the Atlantic Ocean to Shinnecock Bay, thence an 
inner channel 6 feet deep and 100 feet wide to the Long Island Intracoastal Water- 
way, rehabilitation of existing jetties and revetments, seaward extension of the 
east jetty to the 12-foot contour, seaward extension of the west jetty about 900 
feet, and construction of a fixed bypassing facility to transfer sand from the east 
side of the inlet to the west side. 

2. The recommended improvements will stabilize the inlets, stimulate offshore 
commercial fishing, benefit recreational boating and fishing, prov ide needed access 
to harbors of refuge, contribute to the control of beach erosion, and contribute to 
reduction of bay pollution by improving tidal flows. 

3. First costs.—The estimated first costs of the recommended improvements, 
based on prices and conditions as of 1957, are as follows: 




















Item Moriches Shinnecock | Total 
Inlet Inlet | 
nS, negate nee et nd pede 8 8s = 8 Peo OF $3,331,000 | $3, 527, 000 | $6, 858, 000 
i ee a nesionadaucinin as 2, 725, 000 2, 071, 000 | 4, 796, 000 
LE cecal ieee hantelleedap edit 6, 056, 000 | 5, 598, 000 | 11, 654, 000 


The first costs tabulated above do not include $24,000 for preauthorization study 
of each of the areas, and the cost of navigation aids estimated at $44,000 for 
Moriches Inlet and $40,000 for Shinnecock Inlet. 

4. Annual costs and benefits—Average annual economic costs and benefits for 
the recommended improvements, computed on the basis of an economic life of 50 
years and an interest rate of 2.5 percent, are as follows: 


Moriches Inlet 
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Federal on-Federa] Total 
Be es Al ancmnadahedalted. 
Average annual costs: 
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enacts |------------=- 77, 600 
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Shinnecock Inlet 
1 ' 
| Federal Non-Federal | Total 
~] poner 
Average annual costs: | 
I a a ag $125, 900 | $73, 300 $199, 200 
Maintenance, operation, and replacement-_...........---.-- 118, 000 71, 000 189, 000 
Maintenance of navigation aids. _..........-.-.-.---.--..-- fy Se 2, 100 
ils Se ddebatgtinkbeennhdbecbdwetia | 246, 000 144, 300 390, 300 
Average annual benefits: | 
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5. Alternative analysis on the basis of an economic life of 100 years would be 


conjectural and has not been made. The measures proposed will provide for 


present and reasonably prospective needs and will not preclude later modification 
or expansion should the need arise. 

6. Allocation of costs.—The results of allocation of the costs of the recommended 
improvements among project purposes by the separable costs, remaining benefits, 
priority of use, and incremental cost methods are summarized in the following 
tabulations. The cost of navigation aids has been excluded, the cost of pre- 
authorization studies has been included. 


Allocation of costs by separable costs-remaining benefits method 






































Item and purpose Moriches Shinnecock Total 
Inlet Inlet 
First costs: 
NN ii. 5a cen ARS orem eee ese Saab open toaie $2, 408, 000 $2, 824, 000 $5, 232, 000 
Improved tidal flow. .......--.-..-.--.- leaned caches oneal 2, 773, 000 2, 058, 000 4, 831, 000 
ios ah Nas in teres rgerens weeenie nice 899, 000 740, 000 1, 639, 000 
NOD. cba s estan aun abate bccbaie hese baa «k abenceue’ 6, 080, 000 5, 622, 000 11, 702, 000 
Annual investment costs: . 
SINDRINIRL Watt. Gata. Wlncdaiaachdabee oiuswacebdatttees l 84, 900 99, 600 184, 500 
SOB OOTOG CROW 8 oie oo bie Sanne ccteasinio eam binianectnge ewe 97, 800 72, 600 170, 400 
III, Te ig oa eects anne nanrde a enpei 31, 700 26, 100 57, 800 
PN  B2crs 25 SC nk sb. UA 214, 400 198, 300 412, 700 
Maintenance, operation, and major replacement costs: — 
NR ane cat onaanendkntatenonteskacasnetonusie 55, 900 76, 500 132, 400 
CRD ENONN 5.8. cdosu Siew. neosbucusoetae 98, 200 82, 300 180, 500 
PRT MRONINND QOUIN iiss warscind sesicesiwgnpneactincbee damien 31, 800 29, 700 61, 500 
aoc rece e occas owen ete elope eee oe nats eet ouSs 185, 900 188, 500 374, 400 
Total annual costs: A a 
I ph cc A a ee neem 140, 800 176, 100 316, 900 
IE GO ETN cna enn cocwentounewsentabaceeus 196, 000 154, 900 350, 900 
Se SNOT CONE isos oc tose ed ae oops e cl tS 63, 500 55, 800 119, 300 
WE sinc dncancshaecuecmbenabenes ac nkess tee iiNae cine 400, 300 386, 800 787, 100 





Allocation of costs by priority of use method 





























Item and purpose Moriches Shinnecock Total 
Inlet Inlet 
First costs: 
ea E $2, 930, 000 $3, 425, 000 $6, 355, 000 
I I ee eas 1, 826, 000 1, 145, 000 2, 971, 000 
Spano arene Otitrel. a5 co eke ee ea 1, 324, 000 1, 052, 000 2, 376, 000 
et a i ia a li De eae 6, 080, 000 5, 622, 000 11, 702, 000 
Annual investment costs: | 
I 2 one ee oe 2a ee Te ls a eS ae 103, 300 120, 800 224, 100 
am PUNE NI ee ee ee ee eo 64, 400 40, 400 104, 800 
Sry CRMC AR oc derek 5 cckcocknsncncctas cases 46, 700 37, 100 83, 800 
Md: 22220 Saas Seca st se eelenemaaaiam at kidaeeieeenel 214, 400 198, 300 412, 700 
Maintenance, operation, and major replacement costs: a ; 
NN eee ne ee ec. cc deedmsstineninnhes 74, 300 100, 400 174, 700 
eae RITE SN 64, 700 45, 900 110, 600 
ae ee eee ee 46, 900 42, 200 89, 100 
re sa ee 185, 900 | 188, 500 374, 400 
—————— = | 
Total annual costs: 
Navigation --_______- ak i ila ee 177, 600 221, 200 398, 800 
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Allocation of costs by incremental cost method ! 


a 





} 
Item and purpose Moriches Shinnecock | Total 
Inlet Inlet ca 
SE, ph bo stn nde sitdie ene ee~cthn~ sbtennetbinn<saene~ $6, 080, 000 5,622,000 | $11, 702, 000 
SO eee ee eee 214, 400 198, 300 412, 700 
Maintenance, operation, and major replacement Wea canes 185, 900 188, 500 374, 400 
SEE SOD trainin kh qwenaetcaninnncnanoncebbnaiees 400, 300 386, 800 787, 100 





1 Under this method all project costs are allocated to the navigation function. 


The costs allocated in the above tables include $24,000 in each area for pre. 
authorization studies. Costs of navigation aids are excluded. 

7. Local cooperation.—The costs of the recommended project allocated to 
particular project purposes have, in turn, been apportioned between the Federal 
Government and local interests. Costs have been apportioned and other con- 
ditions of local cooperation have been established in accordance with normal 
procedures for similar projects, responsive to policies established in water re. 
sources legislation. The recommended terms of local cooperation, based on 
allocation of costs by the separable costs-remaining benefits method, are as follows: 

(a) Moriches Inlet: Contribute in cash 45 percent of the cost of construe- 
tion by the Corps of Engineers, presently estimated at $2,725,000, and agree 
to contribute in cash 50 percent of the maintenance, operation, and replace- 
ment, presently estimated at $93,000 annually, or perform work of equal 
value when and as acceptable to the Chief of Engineers. 

(b) Shinnecock Inlet: Contribute in cash 37 percent of the cost of construc- 
tion by the Corps of Engineers, presently estimated at $2,071,000, and agree 
to contribute in cash 38 percent of the maintenance, operation, and replace- 
ment, presently estimated at $71,000 annually, or perform work of equal 
value when and as acceptable to the Chief of Engineers. 

Provided further that in connection with the improvement of each inlet local 
interests, prior to construction, agree to (a) make the cash contributions either in 
a lump sum prior to commencement of the work, or in installments prior to com- 
mencement of pertinent work items, in accordance with work scheduled as 
required by the Chief of Engineers, the final apportionment of cost to be made 
after actual costs have been determined; (b) furnish, free of cost to the United 
States, all lands, easements, rights-of-way, and suitable spoil-disposal areas for 
the intial work and for subsequent maintenance, when and as required; and (c) 
hold and save the United States free from damages due to the construction and 
maintenance of the project; (d) provide and maintain suitable terminal facilities 
when and as required for the accommodation of vessels that would navigate the 
inlets and adjacent bays, open to all on equal terms; and (e) maintain, for the 
duration of the economic life of the project, continued public ownersbip of the 
publicly owned shores and their administration for public use, and continued 
availability for public use of the privately owned shores upon which a portion of 
the Federal share of the cost is based. 

8. The recommended apportionment of construction costs and annual mainte- 
nance operation, and replacement costs is as follows: 





! ! 





| 
Item Federal Non-Federal | Total 
| | 
i | ! 
Moriches inlet: | | 
First cost: | 
agains $3, 331, 000 | 2,725,000 | $6,056, 000 
or BR ah cn ie acnipinieeesinininemere mikes | (55) (45) | (100) 
Annual cost for maintenance, saenccnonly and replacement-__| 93, 000 93, 000 | 186, 000 
ne Se eo ebeathaonnmenen (50) | (50) | (100) 
Shinnecock Inlet: i 
First cost: | 
I a a Be ey 3, 527, 000 2, 071, 000 | 5, 598, 000 
a TEL. chi en epuasnenninmmns | (63) (37) | (100) 
Annual cost for maintenance, operation, and replacement- 118, 000 | 71, 000 | 189, 000 
i oo ee Se Lhckenenenancne’ (62) (38) (100) 
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9. The apportionment of construction costs and annual maintenance, operation, 
and replacement costs would be as follows on the basis of alternative allocation 
of costs by the priority of use and incremental cost methods. 


Apportionment of costs based on allocation by priority of use method 





Item Federal Non-Federal Total 
IT asics isdeieestispeniethihsns 1 Sncreivesiie peas hnsonienpeg tide hieaieibeteeeal pease dice iaisbetiin gh eterna te 
Moriches Inlet: 
First cost: 
se Fecal otis ae auppeuite beds damkadidl $3, 452,000 | $2, 604, 000 $6, 056, 000 
ee ca ae coger Seite ares hon Daipicas nine eaeternion oer (57) 43) (100) 
Annual cost for maintenance, operation, and replacement. 99, 000 87,000 , 000 
NE sp tilda b= Aabnisned hd <tiekpelinds otibbeiddGekanab madd (53) (47) (100) 
Shinnecock Inlet: 
First cost: 
NNO x erp Ses wherabsatictghin cola tndy ah flares vinnie has 3, 639, 000 1, 959, 000 5, 598, 000 
tab aciauhniies=s6dseiiidiach=obsddas pale elee nie (65) (35) (100) 
Annual cost for maintenance, operation, and replacement. 123, 000 66, 000 000 
accent onaneeauiuaiagrmedanuthugidsceccegaan (65) (35) (100) 








Apportionment of costs based on allocation by incremental cost method 








Item Federal Non-Federal Total 
Moriches Inlet: 
First cost: 
a i Ne ile et re act $5, 572, 000 $484, 000 $6, 056, 000 
EE Dthn eeetre clad aienee ae we bind aercave aan naion mem aoe (92) (8) (100) 
Annual cost for maintenance, operation, and replacement. TOU GI eis ecckteicce , 000 
DAT 6” 2. tncctnei thn ain bn thdnswaesdsbbeebaddbhuanecl ss, dikbancae (100) 
Shinnecock Inlet: 
First cost: 
IN Sg al avehenaubbbiins didkndetseceneune 4, 870, 000 728, 000 5, 598, 000 
RI oii caksnt bes Gh ails & ioiahe ela ba oki enich dei kn sia wand eel (87) (13) (100) 
Annual cost for maintenance, operation, and replacement- EB iicttutetenchcaets 189, 000 
ah: aneis  incicioca ees pa bass beens go ghar asecieng dinar arscmeietiaters CUNT nac:wtxiousie piconet | (100) 


10. Discussion.—The recommended projects for Moriches and Shinnecock 
Inlets comprise logical and economically justified means of meeting the desires 
of local interests for improvement of these areas. There are no practicable altern- 
atives for serving the combined purposes of navigation improvement, beach 
erosion control, and improvement of tidal flow. 


SHemM Creer, CHARLESTON Harpor, 8.C. 
(H. Doc. No. 35, 86th Cong., 1st Sess.) 


1, Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Charleston Harbor, 8.C., to provide for 
maintenance of a channel in Shem Creek, 10 feet deep, 90 feet wide, and about 
1,150 feet long, upstream from the head of the existing project, and to provide 
for maintenance of a channel 10 feet deep and 90 feet wide in Hog Island Channel 
from Shem Creek to the Atlantic Intracoastal Waterway. 

2. Project costs and benefits —The recommended improvement will increase the 
annual Federal cost of maintenance of Charleston Harbor by about $3,800 based 
on prices prevailing in 1957 and need for maintenance and dredging at about 
3-year intervals. Non-Federal costs of maintenance dredging in berthing areas 
and of providing spoil disposal areas are estimated at about $350 annually. 
Benefits resulting from reduction in damage to fishing vessels and increased fish 
catch will substantially exceed the estimated Federal and non-Federal costs. 

3. Discussion.— Maintenance of the Shem Creek and Hog Island Channel as 
proposed, comprises a logical and economically justified means of serving the needs 
of existing and prospective commerce in Shem Creek. There are no practicable 
alternatives. 
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PascaGouLa Harpor, Miss. 
(H. Doe. 98, 86th Cong.) 


1. Navigation problem.—This report concerns determination of the advisability 
of modification of the existing Federal navigation project for Pascagoula Harbor, 
Miss., including maintenance of modifications already made by local interests, 

2. The improvements for Pascagoula Harbor presently being maintained by 
the Federal Government consist of a channel 25 feet deep and 300 feet wide across 
the outer bar at Horn Island Pass, thence 22 feet deep and 225 feet wide across 
Mississippi Sound up Pascagoula River to the Louisville and Nashville Railroad 
bridge, thence 22 feet deep and 150 feet wide up Pascagoula and Dog Rivers to 
Highway 63 bridge over Dog River, thence 12 feet deep and 125 feet wide, via a 
cutoff channel through Robertson and Bounds Lakes to mile 4 on Dog River. 

3. In 1949 local interests enlarged the channels of the Pascagoula Harbor proj- 
ect to provide a depth of 35 feet through Horn Island Pass, a depth of 30 feet 
through the Mississippi Sound and Pascagoula River to the Louisville and Nash- 
ville Railroad bridge, and a turning basin with a depth of 30 feet on the west side 
of the channel below the railroad bridge. However, this work has not been main- 
tained. In addition, local interests have recently completed a deep-draft channel 
and turning basin serving an industrial area along Bayou Casotte, about 4 miles 
-ast of the mouth of Pascagoula River. The channel, about 3 miles long, extending 
from the Pascagoula ship channel to the mouth of Bayou Casotte, is 30 feet deep 
and 225 feet wide. The inner channel, 300 feet wide and 4,850 feet long, and 
turning basin, 1,000 feet wide and 1,750 feet long, were also dredged to a depth of 
30 feet. 

4. Local interests desire restoration and maintenance of the project channel 
through Horn Island Pass and Mississippi Sound, and in Pascagoula River to 
the railroad bridge, to the dimensions dredged by local interests in 1949; modifica- 
tion of the existing project to include maintenance of the Bayou Casotte channel 
and basin dredged by iocal interests in 1957 and 1958; and modification of the 
existing project to include maintenance of a navigable channel in Dog River from 
the present upper limits of the project, at mile 4 to mile 6 or some point in the 
vicinity of the International Paper Co. mill. They claim that the controlling chan- 
nel depth (22 feet) as presently maintained under the existing Federal project 
imposes undue restrictions on shipping and deprives Pascagoula of considerable 
deep-draft traffic that might otherwise serve the port; channel depths at all other 
seaports in the gulf exceed the controlling depth at Pascagoula Harbor; local ship- 
building interests are unable to bid competitively on construction contracts for 
the larger seagoing vessels because of inadequacy of channel dimensions; local 
manufacturing and processing concerns engaged in export and coastwise trade are 
now using Mobile and New Orleans because the limited channel facilities at 
Pascagoula will not accommodate the type of shipping required; extension of the 
project on Dog River to mile 6 to provide maintenance of channel to millsite is 
warranted because of the annual movement of about 100,000 tons of pulpwood; 
the prospective commerce to the industrial plants located in the newly developed 
Bayou Casotte industrial area is ample to justify Federal maintenance of the 30- 
foot channel and basin dredged by local interests; and that they have contributed 
about $4,800,000 toward improvement of harbor facilities and in addition thereto 
industry is investing $30 million or more. They consider these investments in- 
dicative of economic growth in the area, which contributes toward the need for 
improved port facilities. Local interests have indicated willingness and ability 
to fully meet the items of cooperation required. 

5. The River and Harbor Act approved September 3, 1954, authorized modi- 
fication of the existing project for Pascagoula Harbor in accordance with plans 
on file in the Office, Chief of Engineers. The President, in approving that act 
stated that no appropriations would be requested prior to a favorable report on 
the project. The plans on file incorporate generally the improvements financed 
by local interests in 1949 at a cost of $739,513, consisting of enlargement of the 
project channels to provide a depth of 35 feet and width of 325 feet through Horn 
Island Pass, a depth of 30 feet and a width of 275 feet through the Mississippi 
Sound and Pascagoula River to the Louisville and Nashville Railroad bridge, and 
a turning basin 30 feet deep, on the west side of the channel below the bridge. 

6. Recommended improvement.—Construction and maintenance of the Pasca- 
goula Harbor improvement from the Gulf of Mexico to the Louisville and Nashville 
Railroad bridge, as authorized by the River and Harbor Act of 1954 is economically 
justified and is in accordance with the most suitable plan for the harbor facilities 
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This work consists of a channel 35 feet deep and 325 feet wide through Horn 
Island Pass, thence 30 feet deep and 275 feet wide through Mississippi Sound and 
up the Pascagoula River to the railroad bridge, and a turning basin having a depth 
of 30 feet, a maximum width of 950 feet, and an approximate length of 2,000 feet 
on the west side of the channel below the railroad bridge; at a first cost to the 
United Statet of $1,189,000 for construction and $155,000 annually for mainte- 
nance in addition to that now required. The requirements of local cooperation for 
this work are as follows: (a) furnish without cost to the United States, all lands, 
easements, rights-of-way, and spoil-disposal areas for construction and subsequent 
maintenance of such works, when and as required; (b) provide suitable public 
terminal facilities, open to all on equal terms, and maintain adequate depths for 
navigation adjacent thereto; and (c) hold and save the United States free from 
damages due to construction and maintenance of the project. 

7. The additional work recommended comprises (a) maintenance of the existing 
Bayou Casotte channel and basin to a depth of 30 feet and a width of 225 feet in 
the channel from the Pascagoula Harbor ship channel in Mississippi Sound to the 
mouth of Bayou Casotte, a distance of about 3 miles; a depth of 30 feet and a 
width of 300 feet in the inner channel for a distance of about 1 mile; and a depth 
of 30 feet for a width of 1,000 feet and a length of 1,750 in the turning basin, and 
(b) maintenance of the existing channel in Dog River, from the upper limit of the 
Federal project at mile 4 to the vicinity of mile 6, to a depth of 12 feet and a width 
of 125 feet. The requirements of local cooperation for this work are as follows: 
(a) furnish without cost to the United States, all lands, easements, rights-of-way 
and spoil-disposal areas for construction and subsequent maintenance of such 
works, when and as required; (b) provide suitable public terminal facilities, open 
to all on equal terms, and maintain adequate depths for navigation adjacent 
thereto; and (c) hold and save the United States free from damages due to con- 
struction and maintenance of the project. 

8. Project economics.—First and annual costs, annual benefits, and benefit-cost 
ratios for the work authorized by the River and Harbor Act of 1954 and the 
additional work recommended are as follows: 


Pascagoula Bayou 
Items Harbor ship Casotte Dog River 
channel channel 


and basin 


First costs: 


Federal: | 
Construction. _.- - , ‘ $1, 189, 000 
Preauthorization studies Riessesies ‘ 1 6, 000 1 $3, 000 
Pe NN oon in ogee edamame sous aad ae 15, 100 
Subtotal peuebn ‘ 7 ‘ 1, 195, 000 18, 100 
ND ee cues be ch in Coedantaeeet 1 2, 000, 000 
Total. ve ; 1, 195, 000 2. 018, 100 
Annual carrying charges: 
Federal ; ; 197, 100 155, 000 $1, 000 
Additional maintenance dredging (included in above (155, 000) (153, 000) (1, 000) 
Non- Federal hn : 70, 500 
Total. ; 197, 100 225, 500 1, 000 
Average annua] benefits_ -_- : 355, 200 1, 003, 800 3, 200 
Benefit-cost ratio___-__- — a! : ier’ 1.80 24.45 3. 20 


1 Sum has already been expended. 
* Based on assumption that Pascagoula Harbor ship channel below junction of Bayou Casotte channel 
will be maintained to 30-foot depth in Mississippi Sound and 35-foot depth through Horn Island Pass. 


The foregoing figures are computed on the basis of an econemic life of 50 years 
and an interest rate of 2.5 percent. In the case of the Bayou Casotte channel 
and basin the benefit-cost ratio computed on the basis of the added eost of main- 
tenance, which is the only future obligation necessary to obtain the benefits 
credited, would be about 6.48. There are no practicable alternatives to the 
measures proposed. 

9. Apportionment of costs —The apportionment of project costs is in accord- 
ance with normal procedure for navigation projects of this kind, responsive to 
river and harbor legislation. 
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EVERGLADES Harpor, CoLurerR County, Fa. 
(H. Doc. 147, 86th Cong.) 


1. Navigation problem.—Everglades, the county seat of Collier County, is on 
the west coast of southern Florida. Its harbor consists of the lower 1.7 miles 
of Barron River. The terminal wharves, fishhouses, and bulkheads are principal. 
ly downstream from the marine ways about 1.5 miles above the river mouth. 
There is no authorized Federal project for improvement. However, under 
authority of section 3 of the River and Harbor Act of 1945, the United States 
in 1950 dredged the bay channel, which then had a controlling depth of about 4,7 
feet, to provide a depth of 7 feet for a width of 90 feet, except where rock wag 
encountered. This work cost $56,608. At various times, local interests have 
dredged the river, in part to obtain material for land fill. This work, along with 
removal of a rock shoal and accomplishment of a cutoff, has provided a harbor 
channel with a controlling depth of 6 feet and a turning basin near the marine 
ways. In 1924 they dredged a channel 5 to 9 feet deep from the river mouth 
across Chokoloskee Bay to the fringe of islands bordering the Gulf of ‘Iexico, a 
distance of 1.6 miles. "Thence a natural channel generally 11 to 15 feet deep and 
5 miles long winds through the islands to the gulf at Indian Key Pass. The 10-foot 
depth in the gulf is 3 miles farther seaward. The mean tidal range is 3.4 feet 
at the pass and 2 feet in Barron River. Waterborne commerce consists of fresh 
fish, shrimp, and passengers transported on charter-fishing boats and in private 
recreational craft. It is estimated that about 500 vessels with drafts up to 7 feet 
use the harbor for about 11,000 round trips per year. Difficulties attending 
navigation arise largely from inadequate channel dimensions leading to groundings 
and vessel damage. 

2. Local interests desire a channel 10 feet deep and 90 feet wide, with no sharp 
or difficult bends from the Gulf of Mexico to the marine ways on Barron River, 
They claim that the improvement would reduce damages and delays to the fleet 
of boats using the harbor, enhance the harvesting of seafoods, reduce seafood 
losses which result from vessel groundings, facilitate use of the marine ways, and 
serve as a water gateway for the Everglades National Park. They state that the 
prospective commerce includes export of cattle and lumber to Cuba. Local 
interests are willing and able to meet the requirements of cooperation. 

3. Recommended improvement.—The recommended improvement of Everglades 
Harbor would provide a channel 60 feet wide and 8 feet deep from that depth 
in the Gulf of Mexico to mile 1.5 in Barron River, with a turning basin about 0.5 
acre in area near the upper end; generally in accordance with the plan of the dis- 
trict engineer and with such modifications thereof as in the discretion of the Chief 
of Engineers may be advisable; at an estimated cost of $136,300 for construction 
and $8,900 annually for maintenance; provided that, prior to construction, local 
interests agree to: (a) contribute in cash 14 percent of the cost for construction, 
and that such contribution, presently estimated at $19,100, be paid in a lump sum 
prior to commencement of construction, the final allocation of costs to be made 
after actual costs have been determined; (b) provide without cost to the United 
States all necessary lands, easements, rights-of-way, and spoil-disposal areas, 
including dikes and spillways, for the construction and subsequent maintenance 
of the project, when and as required; (c) hold and save the United States free 
from damages due to the construction and maintenance of the improvements; 
and (d) provide and maintain without cost to the United States necessary mooring 
facilities and utilities, including a public landing with suitable supply facilities, 
open to all on equal terms. The net cost to the United States for the recom- 
mended plan of improvement is estimated at $117,200 for construction and 
$8,900 annually for maintenance. 

4. First cost—The construction costs for recommended improvement given 
above are based on prices and conditions prevailing in 1958. Total first costs 
including the costs of construction; preauthorization studies; navigation aids; 
lands and easements; and spoil-area dikes and spillways are as follows: 


a eh te eh read wish $158, 600 
I 24, 600 
EE Mee hres en fe a A cee 183, 200 


5. Annual costs and benefits—Average annual costs and benefits for the rec- 
ommended improvement, based on an economic life of 50 years and an interest 
rate of 2.5 percent are as follows: 
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Federal Non-Federal Total 


| ee | nnn 


Average annual costs: 





SIE NUNB. cnn ches ond newe thine ndeneddnwdlseuiandensenbuse $5, 600 $900 $6, 500 
BERENRONOS.... 5.0.04 oon concsenedanvooes = wiped opr Guiemererasesang REL lope k ty os 11, 000 
rr be Senet tan Gomera thee apt dee 16, 600 900 17, 500 





Average annual benefits: : 
Reduction in damages to fishing boats and commercial 














alt... .------..------------- +o -- |  e oe oe o-] s enn on ene nent 9, 100 
Increased net value of shrimp catch... ...............-...]-.--...--.----}-.-----2- 22k 6, 600 
INE NIU So ncieed chs seit anioneeedihd he chbdlndt mawoehecds aldececebdbccmens 1, 400 
Reduction in damage to recreational boats._.._...-......-|.-.-----------|-----.--..-_-- 4, 600 

Petal. ..n2.- 0-2 5-2 een en eenene seen ncenese| an ~~ 2cee- ssi nates > 21, 700 

TO a Di ccna ak elias eleicaegbaoeeiacaaetente ea ado ckse ace FS c Saconiibieieinenten as 12 








1 Includes $2,100 for maintenance of navigation aids. 


Alternative analysis on the basis of an economic life of 100 years would be con- 
jectural and would not provide a basis for selection of alternative measures to 
meet the needs of present and prospective commerce. 

6. Apportionment of costs—The costs of the recommended improvement have 
been apportioned between the Federal Government and local interests in accord- 
ance with normal procedures for projects of this kind. The recommended local 
cooperation requirements are stated above. The contribution toward the cost of 
project construction is based on the finding that 14 percent of the total project 
benefits will be local in nature. In reaching this conclusion, benefits related to 
recreation were considered to be half general and half local in nature. All other 
project benefits were considered to be general in nature. Local interests are will- 
ing and able to meet the requirements of local cooperation. 

7. Discussion.—In selecting the recommended plan of improvement considera- 
tion was given to alternative alinements and channel dimensions. A channel 
depth of 10 feet, as requested by local interests, would require extensive dredging 
in the open gulf with attendant material increases in first and maintenance costs. 
There would be no commensurate increase in project benefits. The selected 
channel width of 60 feet in lieu of the 90-foot width desired by local interests will 
accommodate present and prospective traffic without serious difficulty, with sub- 
stantial savings in cost. The selected channel alinement will take advantage of 
previous dredging. 

Gutr Coast Harpors, Fua. 


(H. Doe. 183, 86th Cong.) 


1. Introduction.—This report considers the advisability of improvements for 
navigation at Venice, Lemon Bay, Fort Myers Beach, and Naples, Fla. These 
communities are on the gulf coast 40, 52, 110, and 135 miles, respectively, south 
of Tampa Bay. This section of Florida has intermittent waterways parallel to the 
coast, separated from the gulf by a chain of narrow islands or keys. Numerous 
inlets or passes connect the gulf with interior waters. The authorized Federal 
Intracoastal Waterway will, when constructed, provided a through channel 9 
feet. deep and 100 feet wide from Caloosahatchee River near Fort Myers Beach 
northward 148 miles to Anclote River. The tributary area includes coastal 
areas of Sarasota, Charlotte, Lee, and Collier Counties. Principal business 
activities are the growing of winter vegetables and citrus fruits, shrimping, 
commercial fishing, and catering to tourists and winter visitors. 

2. Navigation problems, and improvements considered and recommended.— 
(a) Venice: Venice is on the southern gulf coast of Florida in Sarasota County, 
adjacent to the existing Federal project for Caseys Pass. Local interests request 
a channel 9 feet deep and 75 feet wide from Caseys Pass to and including a turning 
basin near U.S. Highway 41, a total distance of 0.5 mile. They claim these im- 
provements would increase the gross revenue of fishermen, double charter-boat 
revenues, and benefit recreational craft and barge service. Construction of the 
authorized intracoastal waterway would provide the channel desired. Thereafter, 
provision of a basin would fulfill the requests of local interests. The considered 
plan of improvement would provide a basin 9 feet deep, 200 by 300 fect, adjacent 
to the authorized intracoastal waterway at Venice. 

(b) Lemon Bay: Lemon Bay is a shallow, coastal lagoon on the gulf coast of 
peninsular Florida, about 15 miles south of Venice. Access to the gulf from 
Lemon Bay is via Stamp Pass, a shifting natural inlet generally 4 feet deep, 

44845—59——_3 











30 RIVERS AND HARBORS—FLOOD CONTROL 


about 4 miles south of Englewood. Local interests request a jetty-protecteq 
inlet through Blind Pass and a channel 9 feet deep and 300 feet wide from the 
gulf to Englewood. They claim these improvements would result in inereaged 
fish catch, addition of shrimp and charter boats to the local fleet, increased clam 
production, and increased community income from the fishing industry ang 
retail business. They also claim savings due to reduction in boat damage, logs 
and operating expense. The project considered would provide a jetty-protected 
inlet channel 12 feet deep from the gulf to Lemon Bay, and a connecting channel] 
9 feet deep to Englewood across the bay, total length 1.5 miles. 

(c) Fort Myers Beach: Fort Myers Beach is on Estero Island near the mouth 
of Caloosahatchee River, about 20 miles below Fort Myers. The gulf entrance 
to Fort Myers Beach shrimp-boat terminals is through San Carlos Bay and 
Matanzas Pass. There is no authorized Federal navigation project at Fort 
Myers Beach. Local interests request a channel 15 feet deep and 300 feet wide 
from Matanzas Pass to the Gulf of Mexico, protected on the south by a jetty and 
terminating with a turning basin landward of the bridge that spans the pass, 
They claim that these improvements would benefit the shrimping and fishing fleet 
by minimizing groundings, lost fishing time, and delay awaiting tides. Addi- 
tional benefits are claimed for use of the channel by prospective deeper draft boats, 
The recommended project would provide a navigation channel 12 feet deep and 
150 feet wide from the Gulf of Mexico through San Carlos Bay and thence 11 feet 
deep and 125 feet wide through Matanzas Pass to the upper shrimp-boat termi- 
nals, a total distance of 2.1 miles. 

(d) Naples: Naples is on the southern gulf coast of Florida in Collier County, 
about 25 miles south of Fort Myers Beach. The existing project for a channel 
from Naples to Big Marco Pass, Fla., substantially completed in 1940, provides 
for an interior channel 6 feet deep and 70 feet wide from Naples to the landward 
side of Big Marco Pass, 13.9 miles. Because of recurring shoaling in Gordon 
Pass, boats are frequently required to use the circuitous and longer route via the 
Naples-Big Marco Pass project and unimproved Big Marco Pass in traveling 
between Naples and the Gulf of Mexico. Local interests request a jetty-protected 
entrance channel, 14 feet deep and 200 feet wide, from the Gulf of Mexico through 
Gordon Pass, and a connecting channel, 12 feet deep and 100 feet wide, to upper 
Naples Bay, terminating with a turning basin. They claim benefits from in- 
creased fish and shrimp catch. The recommended improvement would provide 
a channel 12 feet deep and 150 feet wide in the Gulf of Mexico, thence 10 feet 
deep and 100 feet wide through Gordon Pass to upper Naples Bay, thence 10 feet 
a and 70 feet wide for 400 feet to U.S. Highway 41 Bridge; and two turning 

asins. 


3. Project costs and benefits.— 
































Item Venice Lemon Bay | Fort Myers Naples 
Beach 
First cost: ! 
Qe Ce ancien eC eee Sess > sukhsbiwe Metis 2 $204, 100 3 $264, 800 
I eh he care cen eee ee 44,900 5 140, 200 
Total_......--.- pi tert og) a $17, 500 $987, 000 209,000 | 408,000 
Average annual cost: ® ¥ her c Soy 
Interest and amortization. -............---..-- 600 34, 800 7, 400 14, 300 
Ec etie tak woetatsnccleudedeae 900 13, 100 | 7 21, 600 8 40, 000 
silat aniline | ___—_— 
alae A a ae a Ba 1, 500 47, 900 29,000} 54, 300 
Average annual benefits: lana? PS Rs at ee ee 
Reduce vessel delay and damage_--_-_--------- h theuiies sou 4, 700 55, 700 28, 400 
SOE CROTOOG DRONI  bs bn once cnee earn oen|nbaesecnwnnoe= BEI bi nnncieciendssuksvinensee 
al oma o mmm eeie : I Be nn ; | 37,7 
Dane enuemomnerit: |) 5... . ~~. 25% sed ‘ 1, 500 | 10, 000 
at hn tac | dinlhcenctt hots <n 800 18, 600 | 57, 200 | 76, 100 
Ratio of benefits to costs_--........-------- a wie & 0.5] a 0.4 Tia 20| eer” 
! 


| 





1 Based on prices and conditions existing in 1958. 

2 Includes $22,300 already incurred for preauthorization studies and $16,000 for navigation aids. 

3 Includes $41,600 already incurred for preauthorization studies and $16,000 for navigation aids. 

4 Includes cash contribution of $2,200 and $2,700 for clearing of spoil areas. 

5 Includes cash contribution of $123,800. 

¢ Based on economic life of 50 years, interest rate of 2.5 percent, and experienced maintenance costs for 
similar work. 

7 Includes $1,600 for maintenance of navigation aids. 

§ Includes $1,000 for maintenance of navigation aids. 
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Analysis on the basis of an economic life of 100 years would be conjectural and 
would not change the relative economic merit of recommended and possible 
alternative improvements. uli 

4, Physical feasibility and cost of providing for future needs.—The measures con- 
sidered at all four localities would be physically feasible and would meet the re- 
quirements of existing and prospective navigation. 

5. Intangible project effects —Little or no intangible benefits are expected from 
the improvement recommended at Fort Myers Beach. The improvement recom- 
mended at Naples may contribute to saving of life and prevention of personal 
injury through improving the effectiveness of the harbor as a harbor of refuge. 

6. Allocation of costs.—All of the improvements considered are for navigation 
and all project costs are allocable to this purpose. 

7. Apportionment of costs——The costs of the improvements recommended at 
Fort Myers Beach and Naples were apportioned between the Federal Govern- 
ment and local interests in accordance with normal procedure for similar navi- 
gation projects. The cash contributions required are in proportion to the inci- 
dence of project benefits, general and local. Local interests have indicated 
willingness and ability to meet the requirements of local cooperation for the 
recommended work. 

8. Alternative considerations —The measures considered at Venice are the prac- 
ticable minimum size which would serve present and prospective traffic. Larger 
facilities would be more costly but would not return additional benefits. The 
alternative inlet improvement without jetties considered at Lemon Bay would 
either damage adjacent beach property through erosion, or would entail large 
expenditures for corrective measures. Lesser improvements than those recom- 
mended at Fort Myers Beach would not adequately meet the needs of existing 
vessel traffic. Greater improvements would be more costly without compen- 
sating increase in benefits. Various jetty systems and both deeper and shallower 
channels were considered at Naples, but the reeommended work was found to be 
best adapted to the needs of the area. 


BakErRS HAuLover INLET, Fua. 


(H. Doe. 189, 86th Cong.) 


1. Navigation problem.—Bakers Haulover Inlet, a land cut across a barrier 
beach, provides an access from the Atlantic Ocean to northern Biscayne Bay, 
Fla. The inlet is 1,100 feet long, 300 feet wide at the ocean end, and 500 feet 
wide in the landward portion. It is used in conjunction with channels in the 
bay connecting to the Intracoastal Waterway, and a marina. Sport fishing and 
recreational boating are the principal activities served and to be served by the 
improvements. Existing jetties needed for navigation through the inlet have 
partially collapsed, and seaward bulkheads are in bad repair. Unless these 
works are rehabilitated, the inlet works will eventually fail, causing the inlet to 
widen, shoal, and eventually close. An extensive shoal formed by beach sand 
earried through the inlet by tidal currents hampers present navigation. 

2. Recommended improvement.—The recommended improvement provides for 
reconstruction of the existing jetties; protection of the inlet shores seaward of 
the existing 500-foot section; dredging, when necessary, a channel 11 feet deep 
and 200 feet wide through the 300-foot section of the inlet, thence 8 feet deep and 
100 feet wide west and north to and including a marina basin 200 feet wide, 
and thence 8 feet deep and 100 feet wide both west and north to the Intracoastal 
Waterway. 

3. First cost.—The estimated first cost of the recommended improvement, based 
on prices and conditions existing in 1958, is as follows: 


ee le ee ee ee 1 $271, 000 
neh a AO ce thli Se where Kate mieten a. seaman cameniamanisirens 2 241, 000 
BRN aise he da Mon En nae Oe ee ee 1512, 000 


' Includes $13,000 for navigational aids and $19,000 for preauthorization studies, 
2 Includes cash contribution of $239,000. 
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4. Annual costs and benefits.—Average annual costs and benefits for the recom- 
mended improvement, computed on the basis of an economic life of 50 years and 
an interest rate of 2.5 percent, are as follows: 





Federal Non-Federal | Total 





Average annual costs: 





Ns ye $9, 600 $8, 500 $18, 100 
BN chiidieboprainanecees6=nabeoherusesnerephes 11, 100 0 | 11, 100 
adalat donnie cael 

PDL AA hedincbhiocatebbnantwtsiudthitiladbenud 20, 700 8, 590 29, 200 








Average annual benefits: 
Benefits from marking and maintaining a usable naviga- 
tion channel through the entrance, based on continua- 

tion of benefits that would otherwise be lost 














pba an ens Sri ope Sw emacanblaweaduse=tenes 91, 
Benefits from marking and maintaining the channels in 1 
inte wa check etek ee 22nd ee a hd 3,000 
94, 000 
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The separable units of the recommended improvement are economically justified 
individually. Analysis of project economics on the basis of a project life of 100 
years would be conjectural. 

5. Apportionment of costs.—Prospective benefits from the recommended nayi- 
gation improvements are entirely recreational, and the recommended local coop- 
eration consists of a cash contribution of one-half the construction cost, as well as 
lands, easements, and rights-of-way and other requirements in accordance with 
normal procedure for similar projects. 

6. Discussion. The existing inlet works at Bakers Haulover Inlet are deterior- 
ated, and without repair and rehabilitation these works, consisting of jetties and 
bulkheads, would eventually fail, and navigation through the inlet would not be 
possible. The improvements recommended are planned to maintain existing 
access from the ocean to Biscayne Bay. There are no alternative accesses in the 
vicinity of Bakers Haulover Inlet which could serve this purpose. Consideration 
was given to providing for 12-foot navigation through the inlet and in the bay 
channels instead of 8-foot navigation, but this depth would not be justified at 
this time. Consideration was also given to widening the inlet and enlarging the 
jetties, but these improvements also would not. be economically justified. 

Consideration also was given to construction of walkways on the recommended 
jetties as a recreational measure, subject to local interests bearing the entire net 
increase in project cost due to this feature. Local interests, represented by the 
director of public works, Metropolitan Dade County, state that they do not 
desire such. walkways at local expense as part of the recommended jetties. 


Mramr Harpor, Fra. 
(S. Doc. 71, 85th Cong.) 


1. Navigation problem.—Miari Harbor is in Biscayne Bay. The bay is sepa- 
rated from the ocean by a narrow peninsula and a chain of small islands. An 
existing Federal project provides for (a) a channel 30 feet deep and 500 feet wide 
from the ocean to near the outer end of the north jetty, thence 30 feet deep and 
300 feet wide through the entrance cut and across Biscayne Bay to and including 
a turning basin in front of the municipal terminals at Miami, 1,400 by 1,350 feet 
and 30 feet deep; two parallel rubblestone jetties at the entrance, 1,000 feet apart 
and 3,000 and 2,750 feet long, and rubblestone revetment on both sides of the 
1,000-foot-wide entrance cut; completed March 1939; (b) a channel 15 feet deep 
and 200 feet wide from the mouth of Miami River to the turning basin at the 
municipal terminals; a channel 8 feet deep and 200 feet wide from the mouth of 
Miami River to the Intracoastal Waterway and thence 100 feet wide easterly to 
the entrance cut; not constructed; (c) the Virginia Key project providing for an 
airport-seaport island; an approach channel, turning basin, and additional dredging 
for fill; not constructed and now inactive; and (d} a channel, 6 to 8 feet deep and 
generally 700 feet wide, at Dinner Key; completed in 1933 and now inactive. 
In addition the Intracoastal Waterway, Miami to Key West, Fla., crosses the turn- 
ing basin and is completed to project dimensions, 7 feet deep and 90 feet wide, in 
this reach. Local interests have dredged channels and an anchorage, and have 
provided both municipal and private terminal facilities. 
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2. The present municipal terminals on the Miami waterfront are outmoded and 
inefficient for present-day ships and freight and passenger handling and are se- 
yerely deteriorated. The city of Miami and others want the port terminal moved 
from its present location. Dry cargo facilities would be located on the low and 
undeveloped Dodge Island, the westernmost of the island chain formed by spoil 
dredged from the existing ship channel. The tanker terminal would go to Fisher 
Island, formed by the entrance cut through the peninsula. In addition, widening 
of the ship channel and enlargement of the turning basin are desired. The city 
proposes to finance its share of the new development by the proceeds from a bond 
issue and by filling the present port area and then selling it for high-type hotel 
and commercial use. City representatives have stated that in their opinion local 
interests would be able and willing to meet the requirements proposed by the re- 
porting officers. Opposition to the Dodge Island development is mostly because 
of its anticipated adverse effect on esthetic values and the consequent probable 
deterioration of real estate values in its vicinity. 

3. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Miami Harbor, Fla., by deleting the 
Virginia Key development and the Dinner Key approach channel and by widening 
the existing ship channel by easing the ocean bend and increasing the width of the 
300-foot-wide section to 400 feet, enlarging the existing turning basin 300 feet 
along both the south and northeasterly sides, and dredging a turning basin along 
the north side of Fisher Island about 39 acres in extent and 30 feet in depth, 
provided that local interests furnish, free of cost to the United States, all lands, 
easements, rights-of-way, and suitable spoil-disposal areas (adequately diked or 
bulkheaded where required) for the initial work and for subsequent maintenance, 
when and as required, and agree to (a) contribute in cash 21.6 percent of the total 
cost of Federal dredging, subject to modification depending upon the dredging plan 
of spoil disposition; and that such payments totaling an estimated $1,051,000 be 
paid either in a lump sum prior to commencement of construction or in install- 
ments prior to commencement of pertinent work items, in accordance with con- 
struction schedules as required by the Chief of Engineers, the final allocation of 
cost to be made after actual costs have been determined, or contribute items of 
work of equal value when and as acceptable to the Chief of Engineers; (b) hold 
and save the United States free from damages due to the construction and mainte- 
nance of the project; (c) provide in advance of or concurrently with Federal 
dredging, and operate and maintain, adequate public terminal and transfer 
facilities including an oil terminal, open to all on equal terms; (d) dredge and 
maintain berthing areas and non-Federal approaches thereto; and (e) alter or 
relocate all cables, mains, or other installations as required for project con- 
struction. 

4. First cost.—The estimated first cost of the recommended improvement, based 
on prices and conditions existing in 1957, is as follows: 


RRs 195t Swosoet aati cabess make cas a dtu) at abuts 1 $3, 893, 000 
tte 8 a th ths cash Ah ed baba ested a bbs tae eh shh dhl el ell 2, 116, 000 
IL aks iia ialicinsh by btainectinssatslihi ni: abe lar hte wash itiph bisa ese hi wate en iatadhieeid 6, 009, 000 


1 Including $18,000 for navigation aids, 


5. Annual costs and benefits Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 


Average annual costs: 
RR OL Sica, hese basil oli, cha cndnda in ui Sebad girs ble mitiheleanbion bbb a $211, 900 


I hh Lis wh Liki alll Ohl wth did aie AE 36, 500 
Maintenance of navigation aids____-__-__.__------- netic h eles 3, 200 
Rated ti tind Lecaceedtw hs Bion addi te wcvalainke iis kets ohetinigs hoe de admhagllPaiales 251, 600 
Average annual benefits: 
Prevention of vessel damage and delay_____________.-_.._-..... 357, 000 
bane enhancement. hj oun c6 di os ers ese ~a--=s- 168,000 
ar a a a a a ee 510, 000 
I ca ws cles cadena ‘ 2. 03 
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Each separable element of the project is economically justified individually, 
Analysis on the basis of an economic life of 100 years would not change the relative 
economic merit of the recommended improvement and the alternative improve. 
fae considered. 

Apportionment of costs—The costs of the recommended improvement are 
eiuticaeons between the Federal Government and local interests in accordance 
with normal procedure for similar navigation improvements. The requirements 
of local cooperation are described in the paragraphs above. The cash contribu- 
tion required is in recognition of land-enhancement benefits and the additional] 
cost of placing spoil in accordance with the desires of local interests. 

7. Discussion —From the standpoint of navigation and commerce, the recom- 
mended or Dodge Island plan has several advantages. It would provide facilities 
close to the entrance channel to the harbor and close to the Miami waterfront, 
readily accessible to shipping and convenient for freight distribution. It would 
remove unsightly and potentially dangerous petroleum storage from highly de- 
veloped port facilities and metropolitan areas. In common with other possible 
plans it would provide modern and efficient freight-handling facilities capable of 
serving present and prospective traffic for some time to come. With the provi- 
sion of the recommended improvement the presently authorized Virginia Key 
development, on which no work has been done, could serve no useful purpose, 
and the Dinner Key channel, completed by the United States to provide access 
to a seaplane base, is no longer needed for that purpose. 

8. Opponents of the recommended plan have recognized the need for a new 
port development but question the adequacy and suitability of the measures 
proposed. Alternative development of Virginia Key was considered. The cost 
of facilities at or near Virginia Key, including a ship channel and turning basin, 
would exceed the cost of comparable Dodge Island development by a substantial 
amount. Large additional freight transfer costs would be involved. It is prob- 
able, also, that development in the Virginia Key area would have adverse affect 
on the fish and wildlife resources of that section of Biscayne Bay. On the basis 
of these considerations the recommended plan is considered to be preferable to 
alternative development in the vicinity of Virginia Key. 


Bayou LAFOURCHE AND LAFOURCHE-JUMP WATERWAY, La. 
(H. Doe. 112, 86th Cong.) 


1. Navigation problem.—Bayou Lafourche serves as the water link between the 
producing oil fields along its course and refineries and supply centers, as well as 
—e the fishing industry. Recent development of oilfields along and near lower 

eaches of the bayou, and growth in the fishing industry following discovery of 
abe shrimping resources in 1938 and development of the quick-freezing process, 
have resulted in serious congestion and difficulties in navigating the waterway. 
The existing channel in Bayou Lafourche is inadequate for present and reasonably 
prospective future navigation, and need exists for a waterway paralleling the gulf 
coast from Bayou Lafourche to the Mississippi River at the Jump. Other con- 
necting routes, including a channel from the east side of Barataria Bay to Grand 
Eeaille, would be desirable. 

2. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Bayou Lafourche, La., to provide 
for dredging an auxiliary channel 12 feet deep and 125 feet wide, from the Intra- 
coastal Waterway at mile 37.2 west of Harvey lock, generally paralle ‘1 to and west 
of Bayou Lafourche along Grand Bayou Blue, to Bayou ‘Lafourche below the 
highway bridge at Leeville at mile 12, thence in the bayou to the 12-foot depth 
in the Gulf of Mexico; dredging a channel 9 feet deep and 100 feet wide in Bayou 
Lafourche from Leeville to the vicinity of the lower limits of Golden Meadow; 
restoring and extending the existing jetties at Belle Pass from the 6-foot to the 
12-foot depth, if found advisable in order to reduce maintenance dredging in the 
Gulf of Mexico; and dredging a channel 12 feet deep and 125 feet wide from Bayou 
Lafourche at Leeville through the Southwest Louisiana Canal to and through 
Bayou Rigaud. 

3. First cost-—The estimated first cost of the recommended improvement, 
based on prices and conditions existing in 1956, is as follows: 


eh cab el ia ened enuenend ibsnanwee 1 $4, 682, 000 
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1 Including $18,000 for navigation aids, 
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4. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended improvement, computed on the basis of an economic life of 50 years and 
an interest rate of 2.5 percent, are as follows: 














| Federal | Non-Federal Total 
- nail et a 
Average annual costs: 
IE icicles canbadanhegunpasae sob eeunionn sha Intonph esintia $165, 000 | $47, 300 | $212, 300 
i Wwbithethnonilances | 69, 700 30, 000 | 99, 700 
itis rete ndrwmcioeitne ieee et stiletto 234, 700 77, 300 | 312, 000 
Average annual benefits: Savings in the transportation of | 
petroleum, equipment, and supplies for oil exploration 
activities, and sulfur; harbor of refuge benefits; and reduced 
operating costs for the fishing fleet. ...........---.---------|------------ | semis 444, 800 
UGGS CO COND. oo on concen cndsccedegweatendnee Bis teen witoolas wt Ganaenes 1.4 
| | 











The separable units of the reeommended improvement are economically justified 
individually. Analysis of project economics on the basis of an economic life of 
100 years would be conjectural. 

5. Apportionment of costs—The apportionment of project costs between Federal 
and non-Federal interests is in accordance with normal procedure for commercial 
navigation improvements. The estimated non-Federal first cost of $1,343,000 
would provide for dredging a stub channel from Golden Meadow to the new 
auxiliary channel, constructing a pontoon bridge across the new auxiliary channel 
near Larose, furnishing rights-of-way, lowering pipelines and submarine cables, 
and providing spoil disposal areas. Non-Federal interests would be required to 
maintain the stub channel and pontoon bridge. 

6. Discussion.—Enlargement of the Bayou Lafourche channel in lieu of the 
recommended auxiliary channel is impracticable because of developments along 
both banks of the Bayou. Although a Lafourche-Jump Waterway would afford 
a much needed east-west route between Bayou Lafourche and the Mississippi 
River, would traverse a marshy area rich in petroleum, sulfur, and seafoods, and 
would be economically justified, local interests have indicated that they would not 
furnish necessary rights-of-way. However, the recommended improvement 
between Bayou Lafourche and Barataria Pass will partially fulfill the need for an 
east-west channel and will not preclude the possibility of later extension to the 
Mississippi River. The improvements recommended are economically justified 
and will result in substantial reduction in the adverse conditions now affecting 
navigation. 

Bayous Prerir ANSE, TIGRE, AND CARLIN, La. 


(S. Doe. No. 70, 85th.Cong.) 


1. Navigation problem.—Bayou Tigre leading southwest from Erath in Vermilion 
Parish, La.; Bayou Carlin, serving Deleambre on the Vermilion-Iberia Parish 
line; and Bayou Petit Anse draining the area southwest of New Iberia in Iberia 
Parish, join to flow into the Gulf Intracoastal Waterway about 3 miles east of 
the Vermilion-Iberia Parish line. Avery (or-MelIlhenny) Canal, an artificial 
navigation canal, extends south from the Intracoastal Waterway and Bayou 
Petit Anse to Weeks Bay, an arm of Vermilion Bay. The existing Federal 
project provides for channels with depths below mean low gulf level and bottom 
widths as follows: Bayou Petit Anse, 9 by 80 feet from the Intracoastal Water- 
way to the north end of Avery Island, about 6.1 miles; Bayou Carlin, 9 by 80 
feet, from Lake Peigneur to its mouth, about 7.6 miles; and Avery Canal, 5 by 
40 feet, from the Intracoastal Waterway into Vermilion Bay, 2.4 miles. Local 
interests desire, enlargement of Bayou Petit Anse and Carlin to 12 by 125 feet, 
and increased horizontal clearance of 2 bridges at Delcambre to accommodate 
50- and 52-foot wide barges of 9-foot draft; enlargement of Bayou Tigre to 9 by 
80 feet to serve the sugar mill at Erath; relocation of Avery Canal on a shorter 
route and enlargement to 9 by 60 feet, to decrease maintenance costs of the 
channel, and reduce damage and loss of time to vessels; and construction of a 
small-boat anchorage and refuge harbor at Delcambre to accommodate 400 vessels 
up to trawler size. During rough and inclement weather over 300 shrimp boats 
at a time seek refuge near Deleambre, causing congestion in Bayou Carlin. No 
flood control or other related problems are known to exist in this area, 

2. Solutions considered.—Consideration was given to an enlarged harbor of 
refuge at Delcambre, and enlargement of the Avery Canal in its present location. 
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Other routes for the Avery Canal were found more expensive than improvement 
of the existing route. The controlling depth of 7 feet in Vermilion Bay precludes 
economical plans of more than 7-foot depth in Avery Canal. A 9-foot project 
depth was found adequate for the harbor of refuge, and a canal section 7 by 60 
feet. Consideration was also given to enlargement of the Bayou channels as 
requested by local interests but none of these plans would produce benefits ecom- 
mensurate with their costs. 

3. Plan of improvement.—Modify existing project to provide for a channel in 
the Avery Canal 7 feet deep at mean low gulf level over a bottom width of 60 feet, 
and a mooring area suitable for about 150 boats along the right bank of Bayou 
Carlin below the south edge of Delcambre 9 feet deep at mean low gulf level, 
varying in width from about 200 feet at upstream end to 125 feet at the down- 
stream end with local interests to provide normal requirements of cooperation in 
such navigation projects (see par. 4, below.) First and annual costs for the con- 
sidered plans and estimated annual benefits are summarized below on the basis 
of fall 1956 prices and conditions, project life of 50 years, and an interest rate 
of 2% percent. 



































Item Federal Non-Federal | Total 
Harbor of refuge, Delcambre (recommended): | 
Sai bubelantetciieddtehh Bund nce ybeenereewen $65, 000 | $42, 000 $107, 000 
Annual costs: aoe ee fr 
sntevest end amortication...... 0 sesnn-.--<<4--005 2, 300 1, 430 | 3, 730 
a ne Bal males ain deiinmirl 5, 700 5,7 
Hicetbond xsi dic ieeaitinctaiptamaintamaa anal 
MR INI oes ck coh ei cecksdecwcwnencd 2, 300 | 7, 130 9, 430 
Annual benefits......-- Re cietade cath trail ith aien bt hiiaiataclonae | echinacea’ |-------------- | 20, 000 
tt niieticnnneh sd ikeceeapendgemneta=til=seneneninnnede le ntivnrenengess | 2.1 
Avery Canal (recommended): | 
I ih oo 5 Sasa ks eeb i cull dstchiw ae OR) G0P Bi ii nn iit. coke 41, 000 
Annual costs: ek ee ee 
Interest and amortization__._..........-.--- Sean RAG (nacdcaectethos 1, 440 
ED MNUONOON ns ods a iS ek GG8 joss 5-s 5. 10, 000 
ee ewan neeeneeel 11, 440 ‘id dpe Balan 11, 440 
Ie DT ee cc aeee A een seur | 26, 300 
uN 08 Sis a dhl diiendsuns Ste TAs e ce daddbbed 2.3 
Bayou Carlin: j 
FisetOoms............ aie iene alee Wai ok aaieanmaiaias teignalintves 1714, 000 | 1 §20, 000 | 1, 234, 000 
Annual costs: et Lut elena » Wheat | 
ee 24, 000 18, 300 42, 300 
CS Ea a re a sceniaaen teleacate 3, 000 2, 000 5, 000 
Total, annual___-_.. sidulisendiaidekenabaanitanih ade ets tad 27, 000 | 20, 300 | 47, 300 
snide ee Re pee neous wp iarina Bad nena minced Segue bacaan ee | 11,600 
cake nammueda thane beteteneanecpen Rea ra 0.25 
Bayou Petit Anse: | 
a ehh inttewsinn tre tik amihineeniianttnerieea | 329, 000 |-------------- j 329, 000 
Annual costs: nN Seok 
Interest and amortization_------.-- ii icceiiiniedauieieiaaaaccl ON Bs. ake etinws 11, 600 
Maintenance ___------ Sat tall int a ies biacialearanihibibide SE Cnaipetinia cari mpage | 1,000 
Sekt ENOL TO AS RE ETT D 12; 600 |....---- er 12, 600 
UES 2 rg ke a Ua eienbasianeoniegiramnonneslee brebeimint at | 2, 300 
Ns cain int ncn cundistanaesntnacoeeanonedos pew rcesnaensge ben — 0.18 
Bayou Tigre: 
EE eee eee Bik Ridin pliicthetatinkasiphiihidetes 297, 000 1 2, 610, 000 | 2, 907, 000 
Annual costs: Nera : "| 
Se 2s RRNONGINO og cn cnknncccoscestsbe one ces 10, 400 | 92, 000 102, 400 
I a bipcakncdnaWtidisied lokdathiaignadhthtiakiiies 4, 000 12, 000 | 16, 000 
ert ee 14, 400 104, 000 | 118, 400 
ec ddiet pase hcectabsnghepaeteanatnnesteeng|saseseeae a Sears hee anes carers (2) 
I Sia Be ee Se re ah adibed odiue heccabs ubcce ssl dab nctesae (2) 


1 Including bridge reconstruction. 
2 Benefits negligible. 


Analysis on the basis of an economic life of 100 years and an interest rate of 2.5 
percent, assuming no appreciable increase in the cost of maintenance over the 
longer period, would give benefit-cost ratios slightly higher than those shown 
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above, but the unfavorable ratios for the plans for Bayous Carlin, Petit Anse, 
and Tigre would still be considerably below unity. 

4. Apportionment of costs and local cooperation.—The first and annual costs 
are apportioned between Federal and non-Federal interests in accordance with 
long established policies for navigation projects. Local interests would be re- 
quired to (a) furnish without cost to the United States all lands, easements, rights- 
of-way, and spoil-disposal areas necessary for construction of the project and for 
subsequent maintenance, when and as required; (b) hold and save the United 
States free from damages due to construction and maintenance of the project; 
(c) provide without cost to the United States necessary mooring facilities and an 
access roadway, in accordance with plans approved by the Chief of Engineers; 
(d) make all necessary alterations to buildings and utilities; (e) establish a ecom- 
petent and properly constituted public body empowered to regulate the use and 
development of the mooring area with the understanding that it will be open to 
all on equal terms; and (f) maintain and operate the mooring area and its facilities, 
including maintenance dredging between the realined channel and the mooring 
facilities. 

5. Discussion.—The recommended improvements are economically justified 
and will be effective in meeting the needs of established and prospective com- 
merce. Alternative improvements would be more costly, and additional improve- 
ments would lack economic justification by a wide margin under any reasonable 
basis of analysis. The measures recommended would not preclude later expansion 
of navigation facilities should need arise. 





Guur INTRACOASTAL WATERWAY CHANNEL TO Port MANSFIELD, TEX. 
(S. Doc. 11, 86th Cong.) 


1. Navigation problem.—Local interests desire Federal assumption of mainte- 
nance and repair of the locally constructed jetties at the gulf entrance, and of the 
locally improved channels and basins; enlargement of channel and basin dimensions 
serving local traffic and traffic using the Intracoastal Waterway; depths of 18, 30, 
or 36 feet from the Gulf of Mexico to Port Mansfield; reimbursement of local 
interests as alternative to above, and establishment of maintenance dredging 
limits 30 feet from structures. Deterioration of the local jetties has resulted in 
silting of the entrance channel. Grounding of vessels in the entrance occurred 
several times during rough weather in late 1957 and early 1958. Local interests 
claim that an improved entrance from the gulf would encourage local industry, 
including offshore oil well drilling; provide interchange of waters between the 
Gulf and Laguna Madre to improve seafood production in the latter; allow 
deep-draft traffic to reach Port Mansfield; and provide refuge in storms to vessels 
in the southern gulf area. Opponents question the tangible nature of possible 
benefits, and claim that the desired improvements would duplicate other facilities 
and ports. 

2. Solutions considered.—Four plans, A, B, C, and D were considered, and plan 
C (par. 3) recommended. Plans A and B would provide deep-draft channels 
36 by 200 feet and 18 by 100 feet, respectively, each with turning basins of equiv- 
alent depth. Prospective deep-draft traffic is indefinite, and tentative estimates 
of benefits indicate lack of economic justification. Plan D, as an alternative to 
plan C, would rehabilitate the local improvements and, provide new jetties and 
a 10 by 100-foot channel. 

3. Recommended plan of improvement.—Plan C would modify the existing 
Federal project for the Gulf Intracoastal Waterway, channel to Port Mansfield, 
Tex., to provide for an entrance channel from the Gulf of Mexico, 16 feet deep 
and 250 feet wide to Padre Island; thence a channel 14 feet deep and 100 feet 
wide to the Gulf Intracostal Waterway, with two turnout curves, 12 feet deep 
and 100 feet wide; thence 14 feet deep and 125 feet wide, to a turning basin at 
Port Mansfield, with the entrance curve into the turning basin widened to 200 
feet and with two turnout curves, 12 feet deep and 200 feet wide, on the west 
side of the Gulf Intracoastal Waterway; a turning basin 14 feet deep and 400 feet 
wide for a length of 1,200 feet with an irregular extension having a maximum 
width of 1,000 feet; a shrimp-boat basin, 12 feet deep, 350 feet wide, and 1,450 
feet long; a small-craft basin, 8 feet deep, 160 feet wide, and 800 feet long; and 
parallel jetties at the gulf entrance. stimated first costs, annual costs, and 











38 RIVERS AND HARBORS—FLOOD CONTROL 


annual benefits on the basis of May 1958 prices, a 50-year project life, andy 
2%-percent interest rate, for the four considered plans are: 


[In thousands] 

















| Plan 
Item eet ibis 
ee prea ERs | --p 
oe ee : a am | apes 
First costs: | | 

Spee On IONS... nanan ene ithe osauiseg aie Sen garootd | 1 $21,788 | 1 $4,622 | 1 $3, 446 1 $3, 099 
MIR rn op aco S ee ac skb ee chak sche wn 29 20 | 20 | "” 
a _..| 21,817 4, 642 3,466| 3.119 
Annual costs: : Ba. 
interest and amortization. : -. ...........-..----.-.-=---.- | 799 | 164 123 | 110 
Maintenance: .? ; F ee, 
Corps of Engineers...............----- ‘ ‘ 353 | 170 3165 | 130 
CRE SHINE 5 is sie ciseensicnbar dame as : 6 5 5 | 5 
I earache hee arctan cake ie beavapsean sesecneeam 359 175 170 135 
ID 3 eke Soe Jeter as Dr eee 1, 158 2 339 293 45 
Annual benefits #.................--.-------- cists ~ 316| 316] 316 | 6 
NT NN i a ee ot takin mdaie'ell 0.3 0.9 1.1 i 4d 





1 Includes $15,000 preauthorization survey costs. 
2 All first costs Federal. 


3 Estimated cost of maintenance for plan C increased in Board’s and Chief’s report from $145,000 to $165,000 
decreasing benefit cost from 1.2 to 1.1. 
4 Deep-draft benefits indefinite. 


5. Cost apportionment and local cooperation.— All of the construction and project 
maintenance costs of the considered improvements are allocated to the Federal 
Government, in accordance with established policy on commercial navigation 
projects. Spoil disposal would be in Laguna Madre south of the improved chan- 
nel. Local interests would be required to agree to: (a) Furnish free of cost to 
the United States all lands, easements, rights-of-way, and spoil-disposal areas 
necessary for construction and subsequent maintenance of the project, when and 
as required; (b) hold and save the United States free from damages due to con- 
struction and maintenance of the project; and (c) furnish assurances satisfactory 
to the district engineer that adequate terminal facilities for handling and icing 
seafoods will be provided, open to all on equal terms; and provided further that 
no dredging shall be done by the United States within 50 feet of any established 
pierhead line, wharf, or structure, except in the small-craft basin, where dredging 
shall not be done within 30 feet of any structure. 

6. Discussion.—Analysis on the basis of a 100-year life and 244-percent interest 
rate would change the amortization factor from 1.03 percent to 0.23 percent. 
This reduction of 0.8 percent in the estimated annual costs would increase the 
benefit-cost ratio of the reeommended, and considered plans, assuming no increase 
in the costs of maintenance over the longer period. In the case of the deep draft 
plan B, tentative benefit-cost ratio of 0.9 would become 1.05. While the benefit- 
cost ratio for plan B thus would exceed unity, the additional costs for this plan, 
compared to plan C, would not produce any additional firm benefits based on 
presently available information of prospective intermediate draft (18-foot) traffic. 
Accordingly, there would be no basis for adoption of plan B in lieu of plan C, 


MississipPI RivER BETWEEN Missourt RIvER AND MINNEAPOLIS, MINN., AT 
Dupvuaup, lowa 


(H. Doc. 56, 86th Cong.) 


1. Navigation problem.—The existing Federal navigation project for this reach 
of the Mississippi River provides for a 9-foot channel and a number of harbors 
at various localities. However, there is no Federal harbor project at Dubuque. 
Local interests have developed a commercial harbor in an embayment known 
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locally as Ice Harbor, access to and use of which is adversely affected by sedi- 
mentation. They desire dredging to accommodate craft using the 9-foot river 
channel, and Fe deral assumption of maintenance. 

2. Solutions considered.—The only plan of improvement considered is the 
recommended plan. 

3. Recommended plan of improvement.—The report recommends modification of 
the existing project for the Mississippi River between the Missouri River and 
Minneapolis, to provide for a commercial harbor at Dubuque, Iowa. The plan 
would provide a depth of 9 feet by dredging the Ice Harbor area, exclusive of a 
strip 40 feet wide around the perimeter which would be dredged as necessary by 
local interests to provide berthing areas for vessels. Estimated first and annual 
costs, and annual benefits, based on January 1958 prices, a 50-year project life 
and an interest rate of 24 percent, are as follows: 


First costs: Amount 


Dredging (Feder: ~ aie F Sa _. 1$38, 000 
ran eer, te ulna een, 2h AVE LT fae te pe RO en ecg ae 5, 000 





I a ah tae Set se ey cee 1 43, 000 
Annual costs: 
Federal: 

Interest and amortization (including survey)____________-_-~ 1, 410 

TUR TRAIA RMIT TNONS nc er he ine it se rte eee ae 6, 000 

MIRNA Mts cr xara Be es wie os Tar giten esac cathe ote rs meee a 7, 410 

OL Saale Si dat ye ah li dalla Ae re Ise re pcan oh vets ele 890 

maar RTE OUR? oo a a ee eee es oe 8, 300 


LE elect dd cla emai Bp il hes gE ie hy pone ie age eh tay Nn ca? 73, 250 


IIRL Eon i ad ada eS 8.8 


1 Excluding $2,000 for preauthorization survey. 


Analysis on the basis of a 100-year project life and 2% percent interest rate 
would increase the benefit-cost ratio slightly. 

4. Apportionment of costs — The proposed apportionment of the costs of dredg- 
ing and maintaining berthing areas along the margins of the project is in accord 
with long-established Federal policy. The report proposed Federal dredging 
and maintenance of the general commercial harbor area. 

5. Discussion.—The recommended plan is amply justified by anticipated 
benefits. Cost sharing is in accord with established policy in commercial navi- 
gation projects. 


InpusTRIAL Harsor at Rep Wrinec, Minn. 
(H. Doc. No. 32, 86th Cong.) 


1. Recommended project.—The recommended project provides for enlargement 
of the harbor at Red Wing, Minn., by dredging a basin averaging 300 feet in width 
and 1,200 feet in length, at a depth of 9 feet below project pool level, in an area 
west of the existing industrial harbor. This improvement will meet the needs of 
established and prospective navigation. 

2. First cost—The estimated first cost of the recommended project, based on 
prices and conditions existing in 1957, is as follows: 


ID ci cshieiecn: wild~ bib tenet maiden weil dntecenidtibals baminenkime wae $170, 400 
‘eT eT ovine veneer rnenta iy hte Eri emkbeepnr HY AR 31, 000 
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3. Annual costs and benefits —Average annual costs and benefits for the recom. 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 


Federal | Non-Federal} Total 


¢ 
| 
} 
| 





Average annual costs: } 
| 





Capital costs.....-...----.-- Sa ae i aa $6, 020 $1, 100 | $7,120 
Maintenance dredging ' 7 sieal eae ates Garena 1, 800 |.--- oad 1,800 
Maintenance of navigation aids------------.-- bisa 150 ret 150 

Total... .- Feet ee SES Ee seeps ci kerr 7,970 | 1,100 | 9,070 


| 
Average annual benefits: | | 
Transportation savings - - - 





vibe : ieee 11, 880 
Land enhancement- ---.-.-.-.---- ae ----| 580 
SE sone ; 12, 460 
Ratio of benefits to costs__- a ; 2 cacicaan a 





1 Maintenance of entire commercial harbor. 


Analysis on the basis of an economic life greater than 50 years would be conjec_ 
tural and would not influence selection of facilities required to serve establisheg 
and prospective navigation. 

4. Apportionment of costs.—Project costs are apportioned between the Federal 
Government and local interests in accordance with normal practice for commer- 
cial navigation improvements. Estimated local costs include $24,000 for clearing 
and grading of a terminal site, provision of an access road, and utility modifica- 
tions; $3,000 for lands and rights-of-way; and a cash contribution of $4,000 in 
recognition of the enhancement benefit which would be realized as a result of 
the improvement. 

5. Discussion.—The Federal projects serving Red Wing, Minn., provide for a 
9-foot channel in the Mississippi River and a harbor for small boats. Local 
interests have dredged a terminal area adjacent to the right bank of the river 
and west of small-boat harbor, and have constructed barge loading and unloading 
facilities along the waterfront. Increased use of the facilities for commercial 
navigation provided by local interests has resulted in congestion in the movement 
of barges and lack of storage space for coal. The recommended harbor extension 
provides the most logical means of eliminating congestion in the movement of 
barges. Spoil for the project dredging will be placed so as to raise approximately 
18 acres of land to the level of the highest flood of record. This land is adjacent 
to the railroad right-of-way and easily accessible from the highway, and when 
raised will be suitable for terminal development. The recommended improvement 
will effectively serve existing and prospective commerce and will not preclude 
later enlargement of the harbor should the need for this arise. 


MENOMINEE HARBOR AND RIVER, MICH. AND WIs. 


(H. Doc. 113, 86th Cong.) 


1. Recommended project—The recommended project provides for modification 
of the existing project for Menominee Harbor and River, Mich. and Wis., to 
rovide for a depth of 26 feet in the approach channel from that depth in Green 
ay to a point 400 feet inside the entrance piers, thence a depth of 24 feet to the 
end of the existing deep-draft channel at the Marinette municipal wharf, with no 
change in the authorized widths; and an enlargement of the existing turning 
basin by dredging an additional 2 acres to a depth of 21 feet. ‘Phese works will 
permit deeper loading of vessels using the harbor and will eliminate delays in 
turning the larger vessels. 
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2. First cost—The estimated first cost of the recommended project, based on 
prices and conditions existing in 1958, is as follows: 


atlas mld we Saale Sen tte ower ie tx ow ca a ees aia ses pie a $715, 000 
ada iw ia ane Ae a ae ipa ae Batten ee 52, 000 
I ae eae BN tee ee an ae _. 767,000 


3. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and interest 
rates of 2.5 percent for public expenditures and 4 percent for nonpublic expendi- 
tures, are as follows: 























Federal | Non-Federal Total 
a sceaanal | - is 
ss } 

Average annual costs: 
Capital costs.. ROAEAD =A SSSERENES ~--++-+--------------- | $25, 500 | $2, 500 | $28,000 
Additional maintenance - - -_- nents oe con sean eee ek oe ke S000 1.525. acs 4, 000 

ee ae 

| ES ee ee eee eee ae Sanitchce sol 29, 500 | 2, 500 32, 000 
Average annual benefits: mers tad 
Deeper vessel loading---..-...... wake 7 og ake a hoe is 27, 200 
NE os Ron elamanknig meee = bemeboera eres Re oa “g 8, 100 
|-——————————_ || 
BEE. contac dowaghi besaincdnanubad needs dubeceadaysune pobl a ebeendbe ds statelinnwnbaled 35, 300 
I ae et en Beets Be. oe mal ie a4 | 








Analysis on the basis of an economic life substantially in excess of 50 years would 
be highly conjectural because of the difficulties involved in long-range projection 
of traffic patterns and trends in vessel development. 'The-reeemmended. improve- 
ment will not preclude future enlargement or extension of the project should the 
need arise. 

4. Apportionment of costs.—Project costs are apportioned between the Federal 
Government and local interests in accordance with normal procedures for com- 
mercial navigation improvements. The lIccal share of the first costs includes 
$51,000 for dredging in berthing and docking areas and $1,000 for rights-of-way. 

5. Discussion.—The recommended deepening of the existing approach and 
channel up to the Marinette municipal wharf will permit more efficient movement 
of existing and prospective inbound. traffic in coal and limestone by permitting 
deeper vessel loading. Deepening of the existing turning basin is not necessary 
because the vessels using this facility may do so after unloading their cargoes thus 
requiring depths substantially less than are needed in the channel to be improved. 
The recommended enlargement of the turning basin, however, will reduce delays 
in turning the larger vessels using the harbor.. Upstream extension of the deep 
draft channel cannot be justified on the basis of prospective traffic. There are no 
practicable alternatives to the improvements recommended. 


KEWAUNEE HarBor, WISCONSIN 
(SENATE Doc. 19, 867TH Conca.) 


1. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Kewaunee Harbor, Wis., to provide for 
enlarging the turning basin by removing the southerly 100 feet. of Fishermen’s 
Point to a depth of 20 feet; dredging a channel 100 feet wide and 20 feet deep for 
a distance of 620 feet from the north limit of the turning basin to the north basin; 
and dredging to a depth of 20 feet in the north basin over widths increasing from 
100 feet in the channel to 500 feet in the northerly part of the basin. 

2. First cost.-—The estimated first cost of the recommended work, based on 
prices and conditions as of 1958, is as follows: 


Federal : Bbkieersoss _.. 1$82, 500 
Non-Federal : : = 1, 000 
Total ’ ae oa 83, 500 


Includes $600 for navigation aids, 











42 RIVERS AND HARBORS-—FLOOD CONTROL 


3. Annual costs and benefits——Average annual costs and benefits for the ree- 
ommended improvement, computed on the basis of an economic life of 50 years 
and an interest rate of 2.5 percent, are as follows: 


Federal Non-Federal Total 


Average. annual costs: 


cra on nce nl etl intnat mia Sarin ning - Sone ie $3, 040 $100 | $3, 1 
pumas. fo) fo SCR ede yr. 2, 060 |_._- 2, 060 





i ae ae eae ‘ iliite aeeendaae 5, 100 | 100 | 
Average annual benefits: Transportation savings ---.-_------- oat 
Ratio of benefits to costs: 
Enlargement of turning basin 8.8 
Extension into north basin_-_- Soteitaee mee adagedbactesbwenewes wbcaw wal 1.2 
Entire recommended improvement ie ee el 2.9 


| 


Analysis on the basis of an economic life in excess of 50 years would be conjectural 
and would not influence selection of facilities to serve existing and prospective 
commerce. 

4. Apportionment of costs—The costs of the recommended improvement are 
apportioned in accordance with normal procedures for commercial navigation 
improvements. The estimated non-Federal first cost is for rights-of-way for the 
turning basin enlargement. 

5. Discussion.—The recommended improvement comprises a logical means of 
reducing delays to vessels and eliminating need for tug service. It will be eco- 
nomically justified by a comfortable margin. Although further improvement of 
the harbor was not found to be justified the recommended improvement would not 
preclude later deepening or extension should the need arise. 





Two Harpors, MINN. 
(H. Doc. 146, 86th Cong.) 


1. Navigation problem.—Existing project depths of 26 and 28 feet are not ade- 
quate for full loading of iron ore vessels drawing 25.5 feet permitted by the Great 
Lakes connecting channels project. Local interests desire deepening to 28 and 
30 feet, and also shifting the westerly breakwater southward to increase the 
maneuvering area. 

2. Solutions considered.—In addition to deepening (par. 3), consideration was 
given to moving the westerly breakwater and increasing the height of the east 
breakwater. Neither of these modifications was found justified by resulting bene- 
fits. No specific difficulties to navigation or damages to vessels were cited by 
local interests to support breakwater modifications, and larger vessels are expected 
to use the deepened harbor without difficulty. 

3. Plan of improvement.—The proposed plan of improvement provides for 
deepening the 26- and 28-foot depths in the existing project area to 28 and 30 
feet, respectively. Estimated first and annual costs and annual benefits, based 
on August 1958 prices, a 50-year project life, and 2'4-percent interest rate, are as 
follows: 


1 








Item Federal Non-Federal | Total 
3 bth , cies 
a die ca aus sb eueoeneannniake 1 $169, 500 | $46, 000 1 $215, 500 
Annual costs: 

Ee Rit aatibdecntichehctnenbtlimeteucabes dbbmnaieod 4, 200 | 1, 800 | 6, 000 

a eelriemeendl 1, 700 | 300 q 
NOIR | a ie SS ba ceueuckeokee~ duet 25,900 | 2, 100 | 2 8,000 
i NN hn anaes nemeonnhadeiinebenius wil j Seeesen 543, 000 
eeu aiesien 3 68.0 





1 Includes $7,500 for preauthorization surveys. 
2 No increase in Federal cost of maintenance. ' 
3 Prior to allocation of benefits to connecting channels. 
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4. Apportionment of cosis.—The only costs assigned to local interests are: for 
dredging local berthing areas. The report provides that local interests. agree to: 
(a) Furnish without cost to the United States all lands, easements, and 
rights-of-way necessary for construction and subsequent maintenance, when 
and as required; 
(b) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvement; and 
(c) Provide and maintain depths in berthing areas adjacent to the iron ore 
docks commensurate with the depths provided in the project area. 

5. Diseussion.—Final determination of the benefit-cost ratio for the system of 
harbors and connecting channels, estimated in Senate Document No. 71, 84th 
Congress, to have a benefit-cost ratio of 1.78, must await completion of the other 
harbor studies in progress. However, Two Rivers Harbor is an integral part of 
thesystem. Deepening of the harbor as proposed is obviously justified and would 
enhance the justification of the entire system. 


Du.utTH-Surerior Harpor, MINN. AND WIs. 
(H. Doe. 150, 86th Cong.) 


1. Navigation problem.—Existing project depths in Duluth-Superior Harbor, 
varying from 26 feet in the outer harbor basins to 25 feet in the Cross Channel and 
in a section of North Channel, are inadequate to permit full loading to drafts of 
25.5 feet of bulk cargo vessels that will use the Great Lakes connecting channels 
and the St. Lawrence Seaway. Duluth-Superior Harbor is a major port for 
shipping iron ore from the northern Minnesota iron ranges, and for substantial 
mévements of grain, coal, stone, and other bulk commodities. Local interests 
variously desired deepening of channels and basins to 27 or 30 feet; widening of 
channels and basins; and bridge modifications to ease vessel maneuvering. 

2. Solutions considered—Improvements considered were limited to those that 
would primarily serve vessels transporting iron ore. Other improvements will 
be considered in the final consolidated report on Great Lakes Harbors. 

3. Proposed plan of improvement.—-The proposed plan of improvement would 
modify the existing project for Duluth-Superior Harbor to provide for a depth of 
32 feet in the lake approach to the Duluth entry, decreasing within the canal to 
28 feet at the Duluth Harbor Basin; a depth of 28 feet in the northern part and 27 
feet in the southern part of the Duluth Basin; a depth of 32 feet in the lake ap- 

roach to the Superior entry, decreasing within the entry to 27 feet at the Superior 
Jarbor Basin; and a depth of 27 feet in the Superior Basin, Superior Front 
Channel, East and West Gate Basins, the eastern half of South Channel, Cross 
Channel, and a section of North Channel abutting Cross Channel. Estimated 
first and annual costs and annual benefits, based on June 1958 prices, a 50-year 
project life, and 24% percent Federal and 4 percent non-Federal (private) interest 
rates, are as follows: 





Item | Federal Non-Federal | Total 


First costs... 1 $2, 548, 





dan uaa wenececececeee-e---| 1 $2,375,500 | $172, 500 


Annual costs: | 


SS eS eeeecere soe Bon telkencataderasansoane 59, 400 | 6, 900 eepcnntelotinnié 
NR ol es Loin ang ecasbanunicaneheanasewens 24, 400 | DWE Fac woe mnialoaas 
Total annual costs. - pe 83, 800 8, 000 91, 800 
Annual benefits: ; ' > Bet’ a) Whar 
OS SEES ep ee ill Semctass yitcvindiasdcceken Gtpahead | 1, 650, 000 
Ns pales < nik 1s oe i daaitmalnwrebaaceaiot ana kien | 51, 000 
Stone_ . ER aA AO AG ISLS Tov ; cena tiene 74, 000 
Total annual benefits. ........._-- = sicisn io ll ° beh al 1, 775, 000 
Benefit-cost ratio gir te i Oe eee eae ae Paces ness ieee 219.3 





' Includes $11,500 for preauthorization studies. 
? Prior to allocation of benefits to the connecting channels, 
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Analysis on the basis of a 100-year project life and 2) percent Federal and 4 per. 
cent non-Federal interest rates would increase the benefit-cost ratio slightly 
assuming that the estimated benefits would be obtainable throughout the second 
half of the 100-year period. The favorable conclusions would not be affected, 

4. Apportionment of costs.—The only costs allocated to local interests are those 
for dredging outside of Federal project limits at the iron ore, grain, and limestone 
docks. The report requires that local interests agree to: 

(a) Furnish without cost to the United States all lands, easements, rights. 
of-way, and spoil-disposal areas necessary for construction and subsequent 
maintenance, when and as required; 

(b) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvement; and 

(c) When and where needed, provide and maintain depths in the berthing 
areas adjacent to the terminals commensurate with the depths provided in 
the related project areas. 

5. Discussion.—The proposed improvement of Duluth-Superior Harbor is eco- 
nomically justified, and would enhance the justification of the entire system of 
Great Lakes harbors and connecting channels of which it is an integral part. 


DuLutTH-SuPERIOR HarRBor, MINN. AND WISsC. 
(Seconp INTERIM REPORT) 
(H. Doc. 196, 86th Cong.) 


1. Recommended project.—The recommended project provides for modification 
of the existing project for Duluth-Superior Harbor to provide for— 

(a) A depth of 27 feet in Allouez Bay channel within presently authorized 
limits. 

(b) A depth of 27 feet in Howards Bay channel within presently authorized 
limits. 

(c) A depth of 27 feet in North Channel between West Gate Basin and 
Cross Channel within presently authorized limits. | 

(d) A depth of 27 feet in 2ist Avenue West Channel with widening to 200 
feet for a distance of 2,500 feet from the North Channel. 

(e) A depth of 23 feet in the South, Upper, and Minnesota Channels, 
between the Cross Channel and the vicinity of the Interlake Iron Corp. 
(Zenith plant) dock, and widening from the presently authorized width of 
400 feet to a width of 600 feet opposite the Interlake Iron Corp., Duluth 
Dock & Transport Co., and Inland Coal & Dock Co. slips. 

2. First costs—The estimated first costs of the recommended project, based on 
prices and conditions existing in October 1958, are as follows: 





Channel Federal Non-Federal Total 
Allouez Bay_-- ai? BE Eek Riedel uiite $98, 000 | $40, 000 | $138, 000 
Howards Bay . . pbeentiaastacn ee 911, 000 | 266, 000 1, 177,000 
North and 2ist Ave. West___.._..__--- Nae 718, 000 | 159, 000 77, 000 
South, Upper, Minnesota a aa skagen 786, 000 | 91, 000 877, 
Total first costs ; ae : 2, 513, 000 556, 000 | 3, 069, 000 
Preauthorization study cost — 23, 000 0} 23, 000 
Total investment Bete Seas A 2, 536, 000 | 556, 000 3, 092, 000 
i 
3. Annual costs and benefits ——Average annual costs and benefits for the ree- 


ommended project, computed on the basis of an economic life of 50 years and 
interest rates of 2.5 percent for Federal expenditures and 4 percent for non- 
Federal expenditures, are as follows: 


Average annual costs 


Channel Federal Non-Federal Total 


Allouez Bay : $3, 000 $2. 000 $5, 000 
Howards Bay 32. 500 12, 500 45, 000 
North and 2ist Ave. West 25, 600 7. 400 33, 000 


South, Upper, Minnesota 28, 000 4, 20M 32, 200 


t per- 
shtly, 
cond 
ied. 

those 
stone 


ights- 
quent 


' COn- 


thing 
ed in 


3 eco- 
2m of 


ation 
rized 
rized 
1 and 
o 200 
nnels, 
Corp. 
th of 
uluth 


ed on 





tal 





138, 000 
177, 000 
877, 000 
877, 000 


069, 000 
23, 000 


092, 000 





> rec- 
; and 
non- 


$5, 000 
45, 000 
33, 000 
32, 200 


ce 


RIVERS AND HARBORS—FLOOD CONTROL 45 


Average annual benefits 


ee 














| 
Channel Transporta- Ship repair Total 
tion savings ee savings a 
Aue Wee ........-------- Seis edeutntnsiiaapiaPaladedanaoet $115, 000 | 0 $115, 000 
ons sniccnigpccecngurdenmwias tbs 249, 000 $60, 000 309, 000 
Marth a06 Sist-Ave, West. _......-.......-.2-.222- 2222 oe 522, 000 | 0 522, 000 
south, Upper, Minnesota...............-.-.--.--- abana diet 128, 000 0 128, 000 
Ratios of benefits to costs 

Benefit-cost 

Channel: ratio 
Oe a ee ee a 23. 0 
ee re ee. Sie cnehe soi ha owuie at ena ee 6.9 
I CREE TRC TOA eile en en 15.8 
South, Upper, Minnesota__-_-_--_--_- pases a dt Shae 4.0 


4. Apportionment of costs.—In view of the general nature of the benefits to be 
realized from the overall improvement, all costs for dredging the channels will be 
borne by the United States. Costs for modification of berthing areas, access 
channels, and other work associated with the project will be borne by local interests. 

5. Discussion.—lIn the first interim report on Duluth-Superior Harbor, House 
Document 150, 86th Congress, the channels and basins which are used primarily 
for iron ore commerce in the Federal navigation project were recommended for 
deepening to a minimum depth of 27 feet to be commensurate with the depths 
being provided or proposed in the Great Lakes connecting channels and the prin- 
cipal lower lakes harbors. There is considered in the second interim report of 
the Great Lakes harbors study on Duluth-Superior Harbor the advisability, in 
the interest of grain, coal, and limestone commerce, of undertaking deepening 
of additional channels which join the channels previously recommended for 
deepening at this harbor. The studies of prospective traffic made in connection 
with the overall Great Lakes harbors study indicate that over the next 50 vears 

annual averages of 3,700,000 tons of grain, 6,650,000 tons of coal, and 1,600,000 
tons of limestone will be handled through the harbor, portions of which would be 
shipped or received through terminals on the channels proposed for improvement 
in this report. There is need and economic justification for deepening and im- 
proving channels at Duluth-Superior Harbor to effect fuller utilization of the 
larger, more efficient vessels of the Great Lakes fleet in the bulk cargo traffic at 
this harbor. Project formulation studies considered channel depths for grain of 
both 25 feet and 27 feet and 23 feet and greater depths for coal. The depth of 
27 feet was found justified for grain traffic in view of the connecting channel and 
seaway depths but a depth of 23 feet for coal traffic was found adequate for the 
foreseeable future. The effect of evaluation of the feasibility of the recommended 
plan of improvement using an amortization period substantially in excess of 50 
years, while conjectural because of the difficulty in projecting long-range traffic 
patterns and trends in vessel development, is not considered to be sufficient to 
result in a change in the scope of the project or the basis for cost-sharing arrange- 
ments. The recommended improvement will not preclude future enlargement 
or extension of the project should the need arise. The plan proposed in the second 
interim report on Duluth-Superior Harbor comprises deepening and modification 
of Allouez Ray Channel, Howards Bay Channel, North Channel, 21st Avenue 
West Channel to 27 feet and South, Upper, and Minnesota Channels to 23 feet 
at a total estimated cost to the United States of $2,513,000 for construction, 
subject to certain conditions of local cooperation. 


ASHLAND Harpor, Wis. 


(H. Doe. 165, 86th Cong.) 


1. Navigation problem.——-Existing project depth of 25 feet in the Fast Basin is 
not adequate to permit vessels calling at Ashland for iron ore to load to the maxi- 
mum safe draft of 25.5 feet permitted by the Great Lakes conrecting channels 
project. The project depth of 20 feet in the inner section of the West Channel is 
also inadequate for prospective movements of coal to the power company dock, 
Local interests desire deepening to 27 feet and other project modifications. 


44845—59—__4 
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2. Solutions considered.—Deepening to provide adequate depths for the iron 
ore and coal traffic were the only improvements considered in this report. 

3. Plan of improvement.—The proposed plan of improvement w ould modify the 
existing project for Ashland Harbor, Wis., to provide for a depth of 27 feet in the 
westerly part of the East Basin and approach thereto over a distance of 6,000 feet 
from deep water to a line 75 feet outside the harbor line, for widths varying from 
1,500 feet at the lakeward end to 2,200 feet near the harbor line; and 21 feet in 
West Channel over a width of 400 feet and a distance of 2,000 feet from the 
westerly limit of the existing 21-foot section. Estimate of first and annual costs 
and annual benefits, based on August 1958 price levels, a 50-year project life, and 
2% percent Federal and 4 percent non-Federal (private) interest rates, are ag 
follows: 


East Basin 





Federal | Non-Federal Total 


geen Pr 


EELS ; : ti eieacehddh colatasaeaiet 1 $1, 247, 000 

















_ $35, 000 1 $1,2 282, 000 
Annual costs: 2 
I cg aces aloo cena ‘ 31, 200 | Bo Rcimicceee nai 
Amortization -_ _- : ; cnensseteaere aekee ware 12, 800 | 200 |-- a 
Increased maintenance _-_.-.....----- pd editiabactdendentel 2 2,000 | lu sueeel 
Se i i——39 — 
Total annual costs_- 46, 000 | 1, 600 | 47, 600 
Rem henwnte Cron ore)... } 103, 800 
a ails hain cee ieinaisdnidntveint tee bi-winndibe ceeds eerie Rael we 322 
1 Includes $6,000 for preauthorization studies and $5,000 for aids to navigation. 
2 Includes $500 for maintenance of aids to navigation (Coast Guard). 
3 Prior to allocation of benefits to connecting channels. 
West channel 
Item Federal 1 [xo Non-Federal | Total 
si i se bi 7 |— snmenisinnennattslniast 
Se ee ee Perr ae oes weet | _ 1 $261, 300 | $172, 500 | 1 $433, 800 
| SS = — ———— 
Annual costs: 
el iene hn aime ince cnaciaitbinsicite liam 6, 500 6, 900 sinsisem acai 
i a ee eeainepenasee | 2, 700 ae |... been. 
Pepe en ERENONNNND 5.520 2 5 2k ELK POOP} c2VCs: Rosca 
NN IB actrnmnbt beste 9, 800 | 8,000 | 17, 800 
ne a abi tneeaemameet oan : ee 65, 000 
Nh ie ik hs ak din chee apne cack osenet San adbabaphisthabinecsetays ot 3.6 


1 Includes $1,500 for preauthorization surveys and $800 for aids to navigation. 
2 Includes $100 for maintenance of aids to navigation (Coast Guard). 


Note.—The overall benefit-cost ratio for the combined improvement is 2.6. 


Analysis on the basis of a 100-year life and 2% percent Federal and 4 percent 
non-Federal (private) interest rates, would increase the benefit-cost ratios slightly, 
assuming no change in the expected benefits in the second half of the 100-year 
period. The favorable conclusions would not be affected. 

4. Apportionment of costs ——The only costs assigned to local interests are those 
for dredging berthing areas at the iron ore and coal docks, shoreward of Federal 
project limits. The report requires that local interests agree to: (a) Furnish 
without cost to the United States all lands, easements, and rights-of-way necessary 
for construction and subsequent maintenance, when and as required; (6) hold and 
save the United States free from damages due to construction and maintenance 
of the improvement; and (c) provide and maintain depths in berthing areas 
adjacent to the iron ore and Lake Superior District Power Co. docks commensurate 
with the depths provided in the project areas. 

5. Discussion.—The proposed modification of the Ashland Harbor project, as 
stated herein, is economically justified. It would contribute materially to the 


value ot the system of Great Lakes harbors and connecting channels of which it is 
an integral part. 
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PRESQUE IsLE Harpor, Micu. 
(H. Doc. 145, 86th Cong.) 


1. Navigation problem.—Existing minimum project depths of 26 and 28 feet 
below low-water datum are inadequate to permit full loading of iron ore vessels 
that will utilize the Great Lakes connecting channels and the St. Lawrence Seaway. 
The connecting channels project and the seaway will permit maximum safe drafts 
of 25.5 feet, requiring minimum depths stated in paragraph 3. 

2. Solutions considered.—Since the only problem is whether to provide project 
dimensions consistent with those of the connecting channels and the seaway, the 
only plan considered is that in paragraph 3. 

3. Plan of improvement.—Modify the existing project for Presque Isle Harbor, 
Mich., to provide for a depth of 28 feet in the inner part of the project area, and 
30 feet in the outer part, with minor alteration of the project limits. Estimated 
first and annual costs and annual benefits, based on June 1958 prices, a 50-year 
project life, and 2% percent interest rate, are as follows: 




















Item | Federal | Non-Federal Total 
mnie Megan si cs Laasasiisect apis d- Head- chance salewsnc 1 $222, 800 | 1 $245, 800 
Annual costs: eee 
Interest _-_. 5, 570 | 920 6, 490 
Amortization. ._ ‘ deat as ve 2, 290 | 150 | 2, 440 
Total annual costs_- eee gee 2 7, 860 1,070 2 8, 930 
Annual benefits, iron ore ____ Se a ee | - |-------- 230, 800 
—— = = SS —————— 
NE RN nn Gane cc heli atic eh cicada’ =| ae osteo | eaeceesenduee | 325.8 








! Includes $7,500 for preauthorization survey. 
2 No increase in Federal maintenance costs. 
8 Prior to allocation of benefits to connecting channels. 


Analysis on the basis of a 100-year life and 2% percent interest rate would increase 
the benefit-cost ratio slightly. 

4. Apportionment of costs.—The only costs allocated to local interests are those 
for dredging local berthing areas alongside the iron ore docks. The report recom- 
mends that local interests agree to: 

(a) Furnish without cost to the United States all lands, easements, and 
rights-of-way necessary for construction and subsequent maintenance, when 
and as required; 

(b) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvement; and 

(c) Provide and maintain depths in berthing areas adjacent to the iron 
ore pier commensurate with the depths provided in the project area. 

5. Discussion.—Final determination of the benefit-cost ratio for the system of 
harbors and connecting channels, estimated in Senate. Document No. 71, 84th 
Congress, to have a benefit-cost ratio of 1.78, must await completion of the other 
harbor studies in progress. However, the deepening of Presque Isle Harbor as 
proposed is obviously justified and would enhance the justification of the entire 
system. 

Marquette Harsor, Mica. 


(H. Doc, 154, 86th Cong.) 


1. Navigation problem.—The existing project depth of 25 feet is not adequate to 
permit full loading of iron ore vessels to the maximum safe draft of 25.5 feet per- 
mitted by the Great Lakes connecting channels project. 

2. Considered solutions and plan of improvement.—The only plan of improve- 
ment considered in this report was deepening the existing project area behind the 
breakwater to 27 feet. Local interests would be required to deepen dockside 
berthing areas to comparable depths. Estimated first and annual costs and an- 
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nual benefits, based on June 1958 price levels, a 50-year project life, and 2% per- 
cent Federal and 4 percent non-Federal (private) interest rates, are as follows: 

















Item | Federal Non-Federal | Total 
—_— } . 
| 
Ist costs_--..-- : Sense. bis -| 1 $242, 500 $12, 000 | | $254, 500 
Annual costs: a ee Cae eb} ee 
OO Jeeta: cite ng dette 6, 100 | 500 ya 
Amortization ____- : EEE Bk Uh 22 2, 500 | 100 be 
MRO OONE. 85. oo Seo uns ota 8, 600 600 | 9, 200 
IER COR BIO) 60 ne ine ence on en ew bass . : 23, 700 
—————— | ——— } 
eae 55 85 sins Oks <Stil S dtd cg sacs an ‘ —— | 22.6 





1 Includes $6,500 for preauthorization studies. 
2 Prior to allocation of benefits to the connecting channels. 


Analysis on the basis of a 100-year life, and the same interest rates as above, 
would increase the benefit-cost ratio slightly, but would not affect the evident 
justification of the recommended improvement. 

3. Apportionment of costs.—The only costs for the proposed plan assigned to 
local interests are for deepening at the iron ore dock. The report requires that 
local interests agree to: 

(a) Furnish without cost to the United States all lands, easements, and 
rights-of-way necessary for construction and subsequent maintenance, when 
and as required; 

(b) Hold and save the United States free from damages due to the con- 
struction and maintenance of the imprevement; and 

(c) Provide and maintain depths in berthing areas adjacent to the iron 
ore pier commensurate with the depths provided in the project area. 

4. Discussion.—Improvement of Marquette Harbor as proposed is economically 
justified, and would enhance the justification of the system of Great Lakes harbors 
and connecting channels of which it is an integral part. 


CaLuMET Harsor, ILL. anv INp. 
(H. Doe. 149, 86th Cong.) 


1. Navigation problem.—This report concerns improvement of the outer harbor 
and lower river sections of Calumet Harbor in the primary interest of iron ore 
commerce. 

2. Calumet Harbor is at the mouth of Calumet River which enters Lake 
Michigan at the State line between Illinois and Indiana about 12.5 miles south- 
east of Chicago Harbor, IIll., and 7 miles northwest of Indiana Harbor, Ind. 
The harbor consists of a breakwater-protected outer harbor, and the lower sec- 
tion of Calumet River to turning basin No. 5 at the entrance of Lake Calumet, 
5.75 miles from the outer harbor. Above this*the river is a part of the Lllinois 
Waterway improved for barge navigation. Calumet River is crossed by “14 
bridges below Lake Calumet, but none of these cross the harbor section considered 
in this report. The existing Federal project provides for an outer harbor pro- 
tected by a breakwater 12,500 feet long; an approach channel 3,200 feet wide 
and 28 feet deep; an outer harbor channel and anchorage 3,000 feet wide and 26 
feet deep; a channel in the river 350 feet wide and 26 feet deep up to the Elgin, 
Joliet & Eastern Railway bridge, thence at least 200 feet wide and 25 feet deep 
to 111th Street, 23 feet to 114th Street, 21 feet to 122d Street, and 21.5 feet to 
and including turning basin No. 5; widening and straightening the river channel 
to within 20 feet of bulkhead lines; and five turning basins along the river, each of 
adequate size for lake vessels and with the same depth as the adajecent channel. 
The existing project work is about 45 percent complete. Local interests have 
developed terminals and berthing slips in the lower river and harbor area for bulk 
lake commerce, have improved sections of Calumet River, and have expended 
some $24 million on initial phases of a terminal development on Lake Calumet for 
grain and general domestic and foreign commerce. The harbor is affected by 
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surface fluctuations of Lake Michigan which have ranged from a high monthly 
mean stage of 5.18 feet above to a low of 1.15 feet below the low water datum 
of 578.5 feet. Monthly means within any year have varied up to 2.2 feet, and 
wind and barometric pressure variations have caused temporary level changes of 
several feet. The harbor entrance is exposed to northeast storms over a fetch of 
300 miles. 

3. Calumet Harbor serves a major industrial section within the city of Chicago 
and its metropolitan area. This area has an estimated population of 6,183,000. 
Several major steel plants, grain elevators, and a number of other industries 
utilizing water transportation services are situated in the Harbor and Lake 
Calumet areas. Waterborne receipts and shipments at Calumet Harbor and 
River and Lake Calumet for the years 1948 through 1957 averaged 22,140,348 
tons annually of which 46 percent was iron ore, 12 percent, limestone; 25 percent, 
coal; 8 percent, grain; and 9 percent, miscellaneous commodities. In addition, 
traffic passing through the harbor has averaged 404,000 tons annually over the 
same 10-year period. About 75 percent of the iron ore and 52 percent of the 
limestone tonnages are received in the harbor section considered for improvement 
in this report. During the next 50 years, iron ore receipts in this harbor section 
are expected to average 14,257,000 tons and limestone receipts 2,192,000 tons 
annually. In 1957, vessels made 16,216 trips in and out of the harbor, of which 
696 trips were made by vessels having drafts of 21 through 24 feet. 

4, e major difficulty attending navigation of significance in relation to the 
matters with which this report is concerned is the lack of sufficient. depth to 
accommodate vessels which will use the connecting channels and St. Lawrence 
Seaway. Existing commerce on Calumet River landward of the Elgin, Joliet & 
Eastern Railway bridge is handicapped by inadequate widths, numerous sharp 
bends, and the restrictive character of some of the bridges crossing the river. 
Improvements in this reach of Calumet River will be considered in a subsequent 
report. 

5. Local interests desire a depth of 27 feet in Calumet Harbor and the channel 
from Lake Michigan to and including the port area in Lake Calumet; widening 
of the Calumet River channel to 300 feet; replacement of three obstructive railroad 
bridges; enlargement and deepening of turning basin No. 3; and closure of the 
breakwater gap as previously authorized. The various interests concerned point 
out that a major share of the bulk freighters calling at the port could be loaded 
to drafts greater than those permitted by existing project depths, and that the 
growth of basic iron, steel, and other industries in the area require extension of 
the deep-draft channel to meet their needs. 

6. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Calumet Harbor and River, Ill. and Ind., 
to provide for a depth of 29 feet in the lake approach, 28 feet in the outer harbor, 
and 27 feet in the river entrance up to the Elgin, Joliet & Eastern Railway bridge; 
all generally in accordance with the plan of the district engineer and with such 
modifications thereof as in the discretion of the Chief of Engineers may be advis- 
able; at an estimated cost to the United States of $5,240,000 for construction 
dredging, with no increase in the estimated annual cost of maintenance; provided 
that local interests agree to (a) hold and save the United States free from damages 
due to the construction and maintenance of the improvement; and (b) provide 
and maintain depths in berthing areas adjacent to the iron ore and stone docks 
commensurate with the depths provided in the project area. 

7. First costs.—The estimated first costs of the recommended improvement, 
based on prices and conditions existing in 1958, are as follows: 


Federal: 
RN ic oNe St Pe ga oh ie ae a eg he ea $5, 240, 000 
I a min ache rene ae 15, 000 
NERY SS ara droaate Saal x ath outa ta ert we a on a ee ee eS 5, 255, 000 
a a 15, 000 
Sn Re ee eee cach Dickies seeded ded miraare eede Nees 5, 260, 000 
4 For dredging of dockside areas. 
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8. Annual costs and benefits —Annual costs and benefits for the recommended 
improvement, computed on the basis of an economic life of 50 years and interest 
rates of 2.5 and 4 percent for Federal and non-Federal investments are as follows: 








| . fel | . 
Federal | Non-Federal Total 
_ = ceianinaemate siecle tata ctia lane . ———_|—_—_—— 
Average annual costs: | 
Ne a ce a aneibin hima minis gniie : $192, 200 | $200 | $192, 400 
ere eee oe ee tee Een mS Es |e acl ah deatee 
Wetthes £32536.5%5 bo Dvebependiekcepngmiteds ae iene 192, 200 | 200 | 192, 400 
Average annual benefits: Transportation savings in move- | | 
ment of iron ore and limestone in a more efficient fleet of | 
larger vessels which will use the Great Lakes channel and | | 
NO ROO CRR si iatin caprncrigericcnmersasestacgulces " 1, 328, 500 
Ratio of benefits to costs__- Down eee SPs S | Pett iss 6.9 


1 There would be no increase in the present cost of maintenance as a result of the recommended improve- 
ment. 


9. The improvements proposed would permit the prospective fleet of bulk 
cargo carriers to use this harbor when loaded to the full drafts permitted by the 
Great Lakes connecting channels. In Senate Document No. 71, 84th Congress, 
the system of harbors and connecting channels was estimated to have a benefit- 
cost ratio of 1.78. Current studies indicate that the system ratio will be greater 
than estimated at that time. Final determination of the benefit-cost ratio for 
the system must await completion of the other harbor studies now in progress. 
However, it is clear from the present report that improvement of Calumet Harbor 
and River is economically justified, and it would contribute materially to the 
value of the system of which it is an integral part. 

10. Alternative analysis on the basis of an economic life of 100 years would be 
conjectural and has not been made. It is unlikely that such analysis would 
srovide a basis for selection of facilities different than those recommended. 
Pipvision of the recommended facilities would not preclude additional improve- 
ment should the need arise. 

11. Apportionment of costs—The recommended local cooperation and appor- 
tionment of costs are in accordance with long standing Federal policy for com- 
mercial navigation projects. Local interests have indicated that they will meet 
the requirements of local cooperation. 


INDIANA Harbor, IND. 


(H. Doe. 195, 86th Cong.) 


1. Recommended project-—The recommended project provides for increasing 
the authorized project depths in Indiana Harbor to 29 feet in the outer harbor 
entrance channel, to 28 feet in the outer harbor, and to 27 feet in the canal 
entrance channel to the first Elgin, Joliet & Eastern Railway bridge. Channel 
widths to be 800 feet in the entrance channel to the outer harbor, and 290 feet in 
the canal entrance channel up to the aforementioned railway bridge. These 
improvements will provide navigation depths commensurate with those being 
provided in the Great Lakes connecting channels. They will permit deeper 
loading of vessels using the harbor, particularly those carrying iron ore and 
limestone. 

2. First cost—The estimated first cost of the recommended project, based on 
December 1958 price levels, is as follows: 


nt raw as er a Sh i oa eae 1 $974, 000 
I a 32, 000 
I a a gta skeet 1 1, 006, 000 


1 Exclusive of cost of $12,000 already incurred for preauthorization studies. 


3. Annual costs and benefits ——Average annual costs and benefits for the recom- 
mended project, based on an economic life of 50 years and interest rates of 2% 
percent on Federal expenditures and 4 percent on non-Federal private expendi- 
tures, would be as follows: 
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Average annual costs: 


Dee UE: SUL isk oe Ue Lb dco lit Ae Ah ee $35, 700 
Mirrored ei ol Barus eet ole ee 1, 500 
meer OSU et OGL WE ed J J. og 37, 200 
emmy Gehl emehtee ss ok sn ek 2s fale ee 1, 012, 100 
mun GfUpenents 1LO°e0stIaL Uy sf. ecu oe tut Jed beolin lee 27 to 1 


4. Apportionment of costs.—Because of the general nature of the benefits to be 
realized from the recommended improvement, all costs for dredging the channels 
and outer harbor will be borne by the United States. Costs for deepening berthing 
areas will be borne by local interests. 

5. Discussion.—The recommended plan of improvement was found to be 
economically justified and is considered to provide for the present and anticipated 
needs of navigation, and further to provide generally for the desires of local 
interests regarding improvement of the outer harbor. The recommended 
deepending will permit full-draft loading of vessels delivering iron ore and limes- 
stone to docks on the outer harbor. Alternative lesser depths were not considered 
for this part of the project, because of the relatively small increments of deepening 
represented (1 and 2 feet over existing project depths). There are no other 
practicable alternatives to the recommended plan. 

6. Economie analysis on the basis of an economic life significantly greater than 
50 years would be highly conjectural because of the difficulties involved in long- 
range projection of traffic patterns and trends in vessel development. The effect 
of using a longer economic life is not considered to be sufficient to result in a 
change in the scope of the project or the basis for apportionment of costs. The 
recommended improvement will not preclude future enlargement of the project 
should the need arise. 

7. A second interim report, to include Indiana Harbor landward of the section 
currently being recommended for improvement, will be made subsequently in 
preparation of the comprehensive Great Lakes Harbors study. It will consider 
provision of a channel depth of 27 feet up to the upper limits of the Federal 
project as presently authorized. 


ToLeno Harpor, OHIO 
(H. Doe. 153, 86th Cong.) 


1. Navigation problem.—This report concerns improvement of Toledo Harbor 
in the primary interest of iron ore commerce. 

2. Toledo Harbor, Ohio, at the westerly end of Lake Erie, is on the Maumee 
River which empties into Maumee Bay, a shallow arm of the lake. The existing 
Federal project provides for a channel 25 feet deep and 500 feet wide from deep 
water in Lake Erie to the mouth of the Maumee River; for a channel 25 feet deep 
in Maumee River to mile 6.9, 400 feet wide from the mouth to the Fassett Street 
Bridge, mile 6.2, and 200 feet wide above that point; a triangular widening at the 
bend in the channel at the mouth of the river, on the north side of the channel 
opposite the Chesapeake and Ohio Railway dock and the Lakefront Terminal 
dock, 7,315 feet in length, 460 feet in maximum width and 38.6 acres in area; 
and turning basins, one about 3 miles upstream opposite the American Ship- 
building Co. with an area of about 5 acres and a depth of 20 feet, and the other 
at the upper end of the project with an area of 8.25 acres and a depth of 18 feet; 
and for removal of the center dike on which the Maumee Bay Range Lights are 
located. The existing project, exclusive of the channel widening at the mouth 
and the turning basin, 3 miles upstream, was completed in 1957. Local interests 
have provided iron ore, grain, and coal docks and other terminal facilities. The 
lake level is subject to annual fluctuations up to 2.75 feet, generally above the 
low water datum of 570.5 feet. In addition, winds and barometric pressure 
variations cause temporary changes in water level between extremes of 6.5 feet 
above and 7.5 feet below the normal level. The authorized project is crossed by 
eight bridges. 

3. Toledo Harbor is primarily a transshipment point, its waterborne com- 
merce consisting mostly of the shipment of coal and petroleum and its products 
to lake ports of the United States and Canada and the receipt of iron ore from the 
Lake Superior region. Grain transported by rail and truck to Toledo is trans- 
shipped by vessel to other Great Lakes and Canadian ports. Waterborne com- 
merce at Toledo Harbor for the years 1947 through 1956 averaged 31,071,970 
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tons, of which 23,691,005 tons were coal and coke, 3,969,014 tons were iron ore 
and 2,568,577, 104,684, and 738,690 tons were petroleum, grain, and miscel. 
laneous commodities, respectively. During the next 50 years, iron ore receipts 
are expected to average 7,501,000 tons annually; coal shipments, 50 million tons; 
and grain shipments, 1 million tons. In 1956, vessels made 13,061 trips in and 
out of the harbor, of which 431 were inbound and 1,176 were outbound trips by 
vessels having drafts of 21 through 25 feet. 

4. The major difficulty attending navigation of significance in relation to the 
matters with which this report is concerned is the lack of adequate depth to 
accommodate vessels which will use the improved connecting channels and the 
St. Lawrence Seaway. Uncompleted portions of the existing project provide for 
turning and manuevering areas which will alleviate difficulties in turning vessels 
at the Lakefront and Chesapeake & Ohio docks in Maumee Bay and at the 
American Shipbuilding Co. dock in the Maumee River. Local interests desire 
deepening of Toledo Harbor to 27 feet. The Toledo-Lucas County Port. Author- 
ity, a public body empowered to develop watercourses and acquire property and 
construct facilities at the port of Toledo, has indicated its willingness and financial] 
and legal ability to meet the requirements of local cooperation. 

5. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Toledo Harbor, Ohio, to provide an 
entrance channel extending from deep water in Maumee Bay to the mouth of the 
river, 500 feet wide and 28 feet deep, including deepening of the authorized widen- 
ing opposite the Chesapeake & Ohio Railroad and the Lakefront Terminal docks; 
a channel extending from the mouth of the Maumee River to a point about 3 
miles upstream, 400 feet wide and 27 feet deep, including enlargement of the 
authorized turning basin at the upstream end of this section to a width of 750 
feet and a depth of 20 feet; and thence a channel about 3 miles long, extending 
upstream to the New York Central Railroad bridge, 200 feet wide and 27 feet 
deep, including a turning basin downstream of the Anthony Wayne Bridge, 
about 725 feet wide and 900 feet long, with a depth of 27 feet for the full 400-foot 
width of the presently authorized channel in this reach in the vicinity of those 
docks where a 27-foot approach channel and berthing area are provided by local 
interests; all generally in accordance with the plan of the district engineer and 
with such modifications thereof as in the discretion of the Chief of Engineers 
may be advisable; at an estimated cost to the United States of $14,684,000 for 
construction dredging, with no increase in the annual cost of maintenance; 
srovided that local interests agree to: (a) Provide without cost to the United 
States all lands, easements, rights-of-way, and spoil-disposal areas necessary for 
construction and subsequent maintenance, when and as required; (6) hold and 
save the United States free from damages due to the construction and maintenance 
of the improvement; (c) provide and maintain suitable depths in the areas 
adjacent to the iron ore receiving docks, including strengthening of docks where 
necessary, to accommodate the anticipated deep-draft iron ore traffic; and (d) 
construct a new Middleground grain terminal including elevators and dock, and 
construct and maintain an approach area necessary to utilize the proposed 
channel depth; and provided further, that the improvement may be undertaken 
by sections, working progressively upstream, whenever funds are available and 
the prescribed local cooperation has been furnished. 

6. First costs —The estimated first costs of the recommended improvement, 
based on prices and conditions existing in 1958, are as follows: 


Federal: 
Construction___..._....--- ee ee et te $14, 684, 000 
Neen es wee one tan cis ldo 119, 800 
Nee TT ee wn woemenseaee 30, 000 
Decree (14, 833, 800) 
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! For dredging dock approaches and strengthening dock 
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7. Annual costs and benefits—Annual costs and benefits for the recommended 
improvement, computed on the basis of an economic life of 50 years and interest 
rates of 2.5 and 4 percent for Federal and non-Federal investments, are as follows: 











| Federal 


Non-Federal | Total 
Average annual costs: | 
inn ohana Sawnbinc Dime veanahewd | $535, 400 $61, 500 | $596, 900 
ST ct mits Fes ee a 1 4, 200 0 4, 200 
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Average annual benefits: Transportation savings in move- | 
ment of iron ore and grain in a more efficient fleet of larger | 
vessels which will use the Great Lakes Channel and Har- 
bor improvements. --....... iedeadaadudcee | 


Ratio of benefits to costs__.--........--- 











1 Increased cost of maintenance of navigation aids. There will be no increase in cost of maintenance 
dredging. 


8. The improvements proposed would permit the prospective fleet of bulk 
eargo carriers to use this harbor when loaded to the full drafts permitted by the 
Great Lakes connecting channels. In Senate Document No. 71, 84th Congress, 
the system of harbors and connecting channels was estimated to have a benefit- 
cost ratio of 1.78. Current studies indicate that the system ratio will be greater 
than estimated at that time. Final determination of the benefit-cost ratio for 
the system must await completion of the other harbor studies now in progress. 
However, it is clear from the present report that improvement of Toledo Harbor 
as proposed is economically justified, and it would contribute to the value of the 
system of which it is an integral part. 

9. Alternative analysis on the basis of an economic life of 100 years would be 
conjectural and has not been made. it is unlikely that such analysis would provide 
a basis for selection of facilities different than those recommended. Provision of 
the recommended facilities would not preclude additional improvement should the 
need arise. 

10. Apportionment of costs —The recommended local cooperation and appor- 
tionment of costs are in accordance with long-standing Federal policy for commer- 
cial navigation projects. 

11. Discussion.—The recommended improvements are located in three sec- 
tions—the bay section, the lower river section, and the upper river section. Each 
section would be incrementally justified on its own merits, following provision of 
the downstream sections. Deepening upstream from the New York Central 
Railroad bridge is not considered necessary at this time in view of the limited 
prospective commerce requiring additional depth above the bridge. The plan of 
improvement selected is in general accordance with the desires of local interests 
and will comprise a logical and economically justified means of meeting navigation 
needs. 

SANDUSKY HARBOR, OHIO 


(H. Doe. 144, 86th Cong.) 


1. Navigation problem.—This report concerns improvement of 
Harbor, Ohio, in the primary interest of coal commerce. 

2. Sandusky Harbor is on the south shore of Lake Erie in the southeasterly part 
of Sandusky Bay. The existing Federal navigation project provides for the 
Outer and Straight Channels 400 feet wide and 21 feet deep, from Lake Erie to 
the waterfront docks; the Dock Channel along the waterfront 300 feet wide and 
22 feet deep, ending in a turning basin generally 800 feet wide and 22 feet deep; 
maintenance of the Bay Channel to a depth of 22 feet extending northward from 
the turning basin and thence north eastward to the outer channel; and appurtenant 
works. Excluding cooperation in the existing Federal project, local interests have 
expended more than $5 million for improvement and maintenance of the harbor. 


Sandusky 
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3. Commerce in the harbor averaged 9,493,000 tons ffom 1945 through 1956, 
about 98 percent of which was bituminous coal. — the next 50 years coal 
shipments from Sandusky Harbor are expected to average 15 million tons annually, 

4. The present controlling de »pths in Sandusky Harbor channels are insufficient 
to eee modern vessels loaded with coal and desirous of using depths to 
be available in the connecting channels. The turning | bs isin is too small for safe 
eaters cal Local interests desire the deepening to 27 feet at low water datum 
of the Outer Bar Channel, the Straight Channel as far south as the southern side 
of the Bay Channel, the Bay Channel, and the turning basin; enlargement of the 
turning basin at the junction of the Dock and Bay Channels including the removal] 
of about 250 feet of the westerly end of the rock dike paralleling the Dock Channel: 
extension of the Bay Channel westerly of the outer end of the Pennsylvania eoa] 
dock No. 3 and the provision of a turning basin; and widening of the 300-foot 
portion of the Bay Channel to 400 feet. Local interests point out the development 
of the 27-foot channel in the St. Lawrence Seaway and the Gre at Lakes conne cting 
channels and the rapid fluctuations of the water level in Sandusky Harbor under 
certain weather conditions. They state that new vessels up to 7 30 feet in length, 
requiring a depth of 27 feet when loaded to capacity, are replacing the oider 
vessels. They believe that two recent collisions in the turning basin warrant the 
removal of a portion of the west end of the rock dike. They further believe that 
because of unlimited fresh water and the existing channels in the harbor, the 

Sandusky area will not long be overlooked by firms seeking expansion, thus increas- 
ing de mand for water tr: unsportation. They state that extension of Bay Channel 
westerly and provision of a turning basin is justified because it would make avail- 
able for future expansion the west side of the strip of land on which the Pennsyl- 
vania Railroad coal dock No. 3 is located. Further, they believe the Bay Channel 
should be widened to 400 feet to accommodate two-way traffic and to conform with 
the width of the Straight and Outer Bar Channels. Local interests have indicated 
a willingness to cooperate in all improvements desired. 

5. Recommended improvement.—The recommended improvement provides for 
modification of the existing Federal project to provide for (1) extending Outer Bar 
Channel and deepening that channel and the outer end of Straight Channel to 
26 feet from deep water in the lake to the vicinity of Cedar Point dock; (2) widen- 
ing the bend at the junction of the Outer Bar and Straight Channels and deepening 
to 26 feet; (3) deepening the Straight Channel to 25 feet from vicinity of Cedar 
Point dock to junction with Bay Channel; (4) deepening the Bay Channel from 
junction with the Straight Channel to the outer end of the Pennsylvania coal 
dock No. 3 to 25 feet, thence from outer end of the coal dock to the turning basin 
to 24 feet in soft material and 25 feet in hard, with no Federal dredging within 
50 feet of the dock; and (5) enlarging the turning basin, including removal of 
approximately 300 feet of the rock dike, to the limits shown in the report of the 
district engineer with depths of 24 feet in soft material and 25 feet in hard; all 
generally in accordance with the plan of the district engineer and with such 
modifications thereof as in the discretion of the Chief of Engineers may be advis- 
able; at an estimated cost to the United States of $5,800,000 for construction and 
$30,000 annually for maintenance in addition to that now required; provided 
local interests agree to (a) furnish without cost to the United States all lands, 
easements, right-of-way, and spoil-disposal areas necessary for construction and 
subsequent maintenance, when and as required; (6) hold and save the United 
States free from damages due to the construction and maintenance of the project; 
and (c) deepen to project depth and maintain the areas adjacent to the coal docks 
and access thereto from the Federal improvement. 

First costs —The estimated first costs of the recommended improvement, 
based on prices and conditions existing in 1958, are as follows: 


Federal: 


I ce Rl es $5, 800, 000 
i a mnt de nate uae ala cuas 9, 000 
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1 For dredging of dockside areas. 
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7. Annual costs and benefits—Annual costs and benefits for the recommended 
roject, computed on the basis of an economic life of 50 years and an interest rate 
of 2.5 percent, are as follows: 








Federal Non-Federal Total 
———— re _ pais 7 | _ a ag = aes — 
Average annual costs: | 
SE Cac cne neuer co eudensyde ancennmnaateeusetinmaras $210, 600 $19, 900 $230, 500 
IIE oi tak 5 antec nodcews ner smmmuneenam owe = a 1 30, 900 | 2 2, 500 | 33, 400 
BN cibae Winns ebhen dn ne eens Knans deweewenasandodeess 241, 500 22, 400 263, 900 
Average annual benefits: 
SGN BRU EINED . . 230. 65h a5 555e cee ce season daseuswwn <cisnaibaalae iteskacnene 956, 500 
eee <1 eeee onilicd el 50, 000 
el pape age Se pk eye a a cael docs secs 1, 006, 500 


waeuthemGte te costs. <2... ..<.55-2.<....-.... ect cele ae as ike Nee erie 3.8 





1 Includes $900 for maintenance of navigation aids. 
2 For maintenance dredging of dockside areas. 


Analysis on the basis of an economic life of 100 years would be conjectural and 
would not influence selection of facilities needed to serve present and prospective 
commerce. Provision of the recommended improvement would not preclude 
later modification should the need arise. 

8. Apportionment of costs —The recommended local cooperation and apportion- 
ment of costs are in accordance with long standing Federal policy for commercial 
navigation projects. 

9. Discussion.—The recommended improvement is adequate to provide reason- 
ably safe and convenient accommodations for the largest lake vessels loaded with 
coal, and will be economically justified by a substantial margin. The navigation 
requirements in Sandusky Harbor are such that alternative improvements would 
not be practicable. A westerly extension of the Bay Channel to serve a con- 
templated terminal area west of the Pennsylvania coal dock No. 3, the widening 
of the Bay Channel to 400 feet, and their deepening to 27 feet are dependent 
upon potential traffic resulting from the St. Lawrence Seaway. These improve- 
ments will be considered in a subsequent report. 


CLEVELAND HARBOR, OHIO 
(H. Doc. 152, 86th Cong.) 


1. Navigation problem.—¥Existing project depths, providing for a maximum 
depth of 23 feet in Cuyahoga River and Old River, are not adequate to permit 
vessels in the bulk commodity trades calling at inner and outer harbor terminals 
to load to the maximum safe drafts permitted by the Great Lakes connecting 
channels and the St. Lawrence Seaway projects. Narrow channel widths and 
bends also restrict use of the inner harbor to vessels less than 700 feet long. 
Local interests have requested deepening and widening of the river channels, and 
deepening of the east and west basins in the outer harbor. 

2. Solutions considered.—Improvements considered in this report were limited 
to those described in paragraph 3. Study of further deepening and widening of 
Cuyahoga River above Old River, deepening Old River above the existing 23-foot 
section, and deepening the east basin would involve more time and expense than 
contemplated under the specific authority for the report, and will be accomplished 
under other available authority in the final consolidated report on Great Lakes 
Harbors. 

3. Proposed plan of improvement.—The proposed plan of improvement provides 
for modification of the existing project for Cleveland Harbor, Ohio, to provide 
for a depth of 29 feet in the lake approach to the main entrance; 28 feet in the 
entrance channel to the lakeward ends of the piers at the mouth of Cuyahoga 
River; 27 feet in the river to a point just above its junction with Old River, and 
in Old River to the upstream limit of the present 23-foot project; 28 feet in the 
west basin within the existing project limits as modified to eliminate a triangular 
area at the west end and to extend the limits to a line parallel to and 75 feet from 
the harbor line; and 28 feet in the westerly 800 feet of the east basin. Estimated 
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first and annual costs and annual benefits, based on October 1957 prices, a 50-year 
project life, and a 2%-percent interest rate for Federal work and 4 percent for 
non-Federal private work (berthing areas and bulkheads), are as follows: 








Federal Non-Federal Total 
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Old River: Iron ore, molding sand___...-.-.--.---.--.--- --]--------.----- |------------ oa 323, 400 
SE IN MIMI, civ kccimnoseencnne sas 1, 235, 700 
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1 Includes $15,200 for preauthorization survey. 


2 Includes charges on interest during construction period of 2 years. 
8 Prior to allocation of benefits to connecting channels. 


Analysis on the basis of a 100-year life and 2'%-percent Federal interest rate and 
4-percent private rate for the Federal costs would increase the benefit-cost ratio 
slightly, but would not affect the conclusions on the report or the evident economic: 
justification of the improvement. 

4. Apportionment of costs.—The costs assigned to local interests are for berthing 
and terminal facilities outside the Federal project area but required to obtain 
the estimated benefits. These requirements are in accordance with those normally 
required in connection with Federal navigation projects. The report requires 
that local interests agree to— 

(a) Furnish without cost to the United States all lands, easements, and 
rights-of-way necessary for construction and subsequent maintenance, when 
and as required; 

(b) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvements; 

(c) Provide and maintain depths in areas between the channel limits and 
terminals commensurate with the depths provided in the adjacent project 
areas; 

(d) Construct or strengthen bulkheads where necessary; and 

(e) Accomplish alterations as required in sewer, water supply, and other 
utility facilities. 

5. Discussion—The proposed improvement of Cleveland Harbor is economi- 
cally justified and will contribute materially to the value of the system of Great 
Lakes harbors and connecting channels of which it is an integral part. 


Lorain Harpor, OHIO 
(H. Doc. 166, 86th Cong.) 


1. Navigation problem.—This report concerns improvement of Lorain Harbor 
in the intrest of deep-draft bulk commerce. 

2. Lorain Harbor, Ohio, is on the south shore of Lake Erie about 28 miles west 
of Cleveland. The harbor includes the lower 3 miles of the Black River and some 
lake area at the river mouth. The existing Federal project, completed in 1951, 
provides for an outer harbor of 60 acres formed by converging rubble-mound 
breakwaters with an aggregate length of 6,350 feet and with an entrance 500 feet 
wide; 2 piers at the mouth of the river 300 feet apart, the westerly pier 1,003 feet 
long and the easterly pier 1,875 feet long; a channel 25 feet deep in soft material 
and 26 feet in hard material in the outer harbor and in the river for a distance of 
2,200 feet from the outer ends of the piers, thence 24 feet in soft material and 25 
feet in hard material to the upper end of the American Shipbuilding Co. drydock 
No. 2; thence a channel of the same depths and generally 200 feet wide, with 
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widening at the bends, to the upper end of the National Tube Co. dock; a turning 
basin 650 feet wide and 20 feet deep in the river bend above the Baltimore & Ohio 
Railroad coal dock; a basin 690 feet wide and 17 feet deep opposite the National 
Tube Co. dock; and an approach channel 16 feet deep from the outer harbor to the 
municipal pier. Prior to incorporation of the upper river section in the Federal 
project, the city of Lorain expended $1,600,000 in providing and maintaining a 
channel 20 feet deep over a distance of 2.25 miles to the National Tube Co. plant. 
Local interests have also constructed dock and terminal facilities. The harbor 
entrance, open to the northwest, is subject to heavy wave and current action and 
northerly storms cause considerable turbulence within the outer harbor. The 
harbor is affected by surface fluctuations of Lake Erie which in the past 98 years 
have ranged from a low monthly mean of 569.43 feet to a high of 574.70 as com- 
pared with the low-water datum of 570.5 feet. In addition, wind and barometric 
pressures cause temporary variations up to several feet. Two highway bridges 
and one railroad bridge cross the improved section of Black River. 

3. The area tributary to Lorain Harbor consists of a commercial area extending 
over most of Lorain County which had a population of 148,162 in 1950, including 
51,200 in the city of Lorain and 30,300 in the nearby city of Elyria. Major 
industries of the immediate area include a steel plant, shipyard, and railroad- 
owned coal and ore docks. The harbor is a shipping port for coal from eastern 
coalfields, and a receiving port for iron ore and stone destined for local and inland 
steel plants. Waterborne commerce at Lorain Harbor for the years 1947 through 
1956 averaged 10,304,000 tons of which 6,495,000 and 785,000 tons were receipts 
of iron ore and stone, respectively, 2,715,000 tons were shipments of bituminous 
coal and 309,000 tons were miscellaneous commodity movements. During the 
next 50 years iron ore receipts are expected to average 7,422,000 tons annually; 
stone receipts, 2,414,000 tons, and coal shipments, 2,800,000 tons. In 1956, 
vessels, mainly bulk carrier types, made 2,742 trips in and out of the harbor of 
which 837 trips were made by vessels having drafts of 18 through 25 feet. 

4, The existing project depths in the various harbor areas considered in this 
report are not commensurabie to the depths currently being provided in the Great 
Lakes connecting channels and the St. Lawrence Seaway. In addition to the 
inadequate depths the harbor has restrictive features and a breakwater system 
not considered suitable for the needs of the present and prospective Great Lakes 
bulk-cargo fleet. Local interests desire extension of the east breakwater to the 
shore with a suitable gap for water circulation; construction of two detached 
breakwaters; removal of the lakeward 500 feet of the east pier; enlargment of the 
dredged area in the east part of the outer harbor; deepening of the outer harbor 
and lower 2,200 feet of river channel to 28 feet in soft material and 29 feet in 
hard material; thence to 27- and 28-foot depths, respectively, in the river to the 
upper end of the National Tube Co. dock, and to 20 feet over a width of 750 feet 
in the upstream turning basin. The Lake Carriers’ Association recommended, in 
addition, moving the east breakwater 600 feet lakeward and lengthening it at 
both ends; swinging the west breakwater to the west and extending it lakeward; 
removing 1,500 feet of the east pier; dredging the enlarged harbor area; replacing 
the New York, Chicago & St. Louis Railroad bridge to provide a horizontal 
clearance of at least 225 feet; and easing the river bend near the bridge. Local 
interests have indicated their willingness and ability to cooperate in the provision 
of desired improvements. : 

5. Recommended improvement.—The recommended improvement provides for 
modification of the existing project for Lorain Harbor, Ohio, to provide for 
construction of an easterly breakwater 2,200 feet long and a westerly breakwater 
400 feet long, both placed lakeward of the existing ones and separated to provide 
a clear opening 800 feet wide; removal of the outer 300 feet of the existing west 
breakwater and construction of a suitable pierhead at the lakeward end, giving a 
clear entrance 600 feet wide; construction of a shoreward extension of the east 
breakwater, with a circulation gap between the existing structure and the exten- 
sion; removal of the outer 1,100 feet of the east pier; dredging to a depth of 29 
feet in soft material and 30 feet in hard material from deep water to the modified 
opening in the present breakwater system with suitable flaring at the outer end; 
thence to depths of 28 and 29 feet, respectively, over widths of 800 to 250 feet to 
a point in the channel 2,200 feet above the west pier light; thence to depths of 
27 feet and 28 feet, respectively, to a point 500 feet below the upstream limit of 
the existing project, with a new turning basin at the upper end 21 and 22 feet 
deep and 1,100 feet wide; and to a depth of 25 feet in soft and 26 feet in hard 
material in the westerly part of the outer harbor and lakeward of a line running 
parallel to and 50 feet from the end of the Baltimore & Ohio Railroad coal dock, 
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thence westward normal to the outer project limit; and Federal participation jp 
the cost’ of replacing the New York;,Chicago & St. Louis Railroad bridge with 
a vertical lift bridge providing a horizontal clearance of 205 feet and a verticaj 
clearance of 100 feet; all generally in accordance with the plan of the district 
engineer and with such modifications thereof as in the discretion of the Chief of 
Engineers may be advisable; at an estimated cost to the United States of $19,323 . 
000 for construction, and $50,900 annually for maintenance in addition to that 
now required; provided that local interests agree to: (a) furnish without cost to 
the United States all lands, easements, and rights-of-way necessary for construe- 
tion and subsequent maintenance, when and as required; (b) hold and save the 
United States free from damages due to the construction and maintenance of the 
improvement; (c) when and where necessary, provide and maintain depths 
between the new channel limits and terminal facilities commensurate with related 
project depths; (d) make all necessary changes in docks and bulkheads, except for 
any required in connection with the railroad bridge replacement; (e) where 
necessary, construct terminal facilities to serve the prospective commerce of new 
industries; and (f) accomplish alterations as required in sewer, water supply, 
power and communication lines, and other utility facilities, except those included 
in the railroad bridge alteration. It is further recommended that the Chief of 
Engineers be authorized to enter into agreements with the owner of the New 
York, Chicago & St. Louis Railroad bridge for its replacement with a movable 
structure consistent with the recommended plan of improvement, the United 
States to participate in the actual construction costs of the replacement ag 
contemplated in the principles set forth in section 6 of Public Law 647, 76th 
Congress; and that nothing in the preceding recommendations is to be construed 
as depriving the Federal Government of any powers it has for compelling alteration 
or removal of unreasonable obstructions to navigation. 

6. First costs—The estimated first costs of the recommended improvement, 
based on prices and conditions existing in 1958, are as follows: 








Federal: 5 
MR er eh Liated) Feats et SU oe a ee s.-...-- $10, 323,409 
Je tee ih eatin wiebadniveiw mews 235, 000 
nn OL. Lu wihie deren hie mores wib ew éiee 52, 000 
PIE erga be ance Ce Lal een e a debunk sc owoces (19, 610, 000) 
ee i a ha Ae Aa E® techn ees oe Ee 1 2, 455, 000 
RN a de ce ake miei en i me ts ace Se 22, 065, 000 


1 Mainly for dock and bulkhead modifications, transmission line relocation, and dredging. 


7. Annual cosis and benefits—Annual costs and benefits for the recommended 
improvement, computed on the basis of an economic life of 50 years and interest 
rates of 2.5 and 4.0 percent for public and nonpublic investments, are as follows: 
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Average annual costs: 
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1 Estimate based on increase of $50,900 in present cost of maintenance dredging and reduction of $8,500 in 
present cost of maintaining navigation aids. 


8. The improvements proposed would permit the prospective fleet of bulk 
carriers to use this harbor when they are loaded to drafts permitted by the 
Great Lakes connecting channels. In Senate Document No. 71, 84th Congress, 
the system of harbors and connecting channels was estimated to have a benefit- 
cost ratio of 1.78. Current studies indicate that the system ratio will be greater 
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than estimated at that time. Final determination of the benefit-cost ratio for 
the system must await completion of the other harbor studies now in progress. 
However, it is clear from the present report that improvement of Lorain Harbor 
as proposed is economically justified, and it would contribute to the value of 
the system of which it is an integral part. 

9, Alternative analysis on the basis of an economic life of 100 years would be 
conjectural and has not been made. It is unlikely that such analysis would 
provide a basis for selection of facilities different than those recommended. 
Provision of the recommended improvement would not preclude further modifica- 
tion of the Lorain Harbor project should the need arise. 

10. Apportionment of costs—The recommended local cooperation and appor- 
tionment of costs are in accordance with longstanding Federal policy for com- 
mercial navigation projects. 


ASHTABULA HARBOR, OHIO 


(H. Doc. 148, 86th Cong.) 


1. Navigation problem.—KExisting project depths, with a maximum of 24 feet 
at the iron ore docks, are not adequate to permit full loading to 25.5-foot draft 
of bulk cargo vessels that will use the Great Lakes connecting channels and the 
St. Lawrence Seaway. Local interests desire 27-foot depths in the outer harbor 
and in the lower main river channel; dredging as authorized of the upper 1,550 
feet of the river; straightening of the river; an east entrance; extension to West 
24th Street; and a high level bridge to replace the West Fifth Street lift bridge. 

2. Solutions considered.—Detailed consideration was given in this interim 
report only to depths required to accomodate ore vessels loaded to the maximum 
safe draft of 25.5 feet. Deepening of the upper 1,550 feet of river is now author- 
ized and needs no further study. Other desired improvements (straightening, 
east entrance, etc.) will be considered in the final comprehensive Great Lakes 
harbor study. 

3. Proposed plan of tmprovement.—The proposed plan of improvement provides 
for modification of the existing project for Ashtabula Harbor, Ohio, to provide 
for a depth of 29 feet in soft and 30 feet in hard material in the entrance channel 
to a point just inside the outer ends of the breakwaters; thence 28 feet in soft 
and 29 feet in hard material in a channel to the inner breakwater; thence 27 
feet in soft and 28 feet in hard material in a channel extending to the New York 
Central Railroad Co.’s slip and extending 2,000 feet up the Ashtabula River; 
22 feet in soft and 23 feet in hard material in the turning area; and 28 feet in 
soft and 29 feet in hard material in areas adjacent to the 250-foot section of the 
inner breakwater when that section is removed as now authorized. Estimated 
first and annual costs and annual benefits, based on February 1958 price levels, 
a 50-year project life and 2% percent Federal and 4 percent private interest 
rates, are as follows: 








Item Federal Non-Federal Total 
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! Includes $18,500 for preauthorization studies. 
? Based on Federal construction period of 3 years. 
3 Prior to allocation of benefits to conneeting channels. 


Analysis on the basis of a 100-year life and 2% percent Federal and 4 percent 
private interest rates, would increase the benefit-cost ratio slightly but would 
not affect the evident justification of the proposed improvements. 

4. Apportionment of costs—The costs assigned to local interests are for dredging 
outside of project limits to accommodate vessels berthing at the docks. The 
report requires that local interests agree to: 
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(a) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvement; and 

(b) Provide and maintain, without cost to the United States, access chan- 
nels and berthing areas adjacent to piers and docks to depths commensurate 
with the depth of the Federal project. 

5. Discussion.—The proposed modification of Ashtabula Harbor to aecom- 
modate iron ore vessels drawing 25.5 feet when fully loaded is economical} 
justified, and will contribute materially to the value of the system of Great Lakes 
Harbors and connecting channels of which it is an integral part. 


Erie Harsor, Pa. 
(H. Doc. 199, 86th Cong.) 


1. Recommended project—The recommended project provides for modification 
of the existing project for Erie Harbor to provide for a depth of 29 feet in the en- 
trance channel to a point opposite the inner end of the north pier; thence 28 feet 
in soft and 29 feet in hard material in the remainder of the entrance channel, 
within the general limits of the 25-foot basin and inner channel opposite the ore 
dock except as modified to eliminate from the project a triangular area along the 
easterly side; and a depth of 28 feet over a 300-foot westward extension of the 25- 
foot basin. These works will provide channels and a basin with depths equivalent 
to those being provided in the Great Lakes connecting channels. They will 
permit deeper loading of vessels using the harbor particularly vessels loaded with 
iron ore and stone. 

2. First cost-—The estimated Federal first cost of the recommended project, 
based on prices and conditions existing in July 1958, is $1,743,000.!_ Non-Federal 
interests have done dockside dredging previously, to depths comparable to those 
recommended for the Federal project, and therefore no additional work by these 
interests is required at this time. The cost of this non-Federal work is not known. 

3. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent for Federal expenditures, are: 


Average annual costs: Federal 
eh tn ins ind iaehennutawe = aele sash sal bathe te _.. $63, 000 
NTS Se are er See Eee ee 
ia ct siraiaitas sue sha eeieeleve ene eee 
Average annual benefits: Transportation savings resulting from deeper 
SRE i et es op a yee a 111, 000 
nT REIN RD NO Ss Ste a icin a ita me nee <email 13 


4. Apportionment of costs—In view of the general nature of the benefits to be 
realized from the overall improvement, all costs for dredging the channels and 
basin will be borne by the United States. 

5. Local cooperation.—Local interests are required to hold and save the United 
States free from damages due to construction and maintenance of the improve- 
ment; and maintain, without cost to the United States, depths in berthing areas 
adjacent to the iron ore dock commensurate with the depths provided in the related 
project area. Local interests have indicated willingness to provide the necessary 
items of local cooperation. 

6. Discussion —The recommended plan of improvement provides for the imme- 
diate needs of existing and prospective iron ore and limestone commerce at the 
present facilities at Erie Harbor. It is also considered to provide for the needs of 
navigation anticipated for the progressive development of the harbor. . The im- 
provements will permit more efficient movement of commerce by permitting deeper 
vessel loading. The effect of evaluation of the feasibility of the reeommended 
plan of improvement using an amortization period substantially in excess of 50 
years would be conjectural because of the difficulty in projecting long-range 
traffic patterns and trends in vessel development. Any effect is not considered to 
be sufficient to result in a change in the scope of the project or the basis for cost- 
sharing. The recommended improvements will not preclude future enlargement 
or extension of the project should the need arise. 





' Includes $13,000 preauthorization studies and $1,000 for navigation aids. 
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7. Asecond interim report is being prepared to consider improvements westerly 
of the section currently recommended in order to meet the needs of overseas 
general cargo traffic. 

BurraLo Hargor, N.Y. 


(H. Doc. 151, 86th Cong.) 


1. Navigation problem.—Existing project depths are not adequate to permit 
vessels calling at the southerly portion of the outer harbor at Buffalo to load to 
the maximum safe draft of 25.5 feet permitted by the Great Lakes connecting 
channels and the St. Lawrence Seaway. Local interests desire deepening to 27 
feet in the south entrance and in the south portion of the outer harbor. Some 
interests desire a 27-foot depth in the entire harbor. 

2. Solutions considered.—The only plan of improvement considered in this 
report is intended to provide reasonably safe and convenient accommodations 
for the largest lake vessels loaded with iron ore, limestone, or grain using the south 
outer harbor. Other desired improvements will be considered in the final con- 
solidated report on Great Lakes harbors. 

3. Plan of improvement.—The recommended plan of improvement would modify 
the existing project for Buffalo Harbor, N.Y., to provide for a depth of 30 feet for 
a width of 1,000 feet in the shoal area on the approach to the south entrance 
channel; 30 feet in the outer area and 29 feet in the inner area of the south entrance 
channel; and 28 feet in the southerly part of the outer harbor, south of a line 

rpendicular to and 2,000 feet north of the southerly end of the south breakwater. 

Yon-Federal work required consists of deepening berthing areas in slips and along- 
side bulkheads shoreward of Federal project limits. 

Estimated first and annual costs and annual benefits, based on November 1957 

rice levels, on a 50-year project life and 244 percent Federal and 4 percent non- 

ederal interest rates, are as follows: 























Item Federal Non-Federal Total 
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! Includes $18,500 for preauthorization studies and $8,400 for aids to navigation. 
2 Includes $1,000 for maintenance of aids to navigation by Coast Guard. 
‘ Prior to allocation of benefits to connecting channels. J 


Analysis on the basis of a 100-year life and 2% percent Federal and 4 percent non- 
Federal (private) interest rates, would increase the benefit-cost ratio slightly, 
assuming no change in prospective average benefits after the first 50 years. The 
favorable conclusions in the report would not be affected. 

4. Apportionment of cosis—The only costs assigned to local interests are the 
costs of dredging private berthing areas shoreward of Federal project limits. The 
report requires that local interests agree to: 

(a) Hold and save the United States free from damages due to the con- 
struction and maintenance of the improvements; and 

(b) Provide and maintain, without cost to the United States, depths at 
docksides, and access thereto, commensurate with depths provided in the 
related project area. 

5. Discussion—-The proposed modification of the Buffalo Harbor project is 
economically justified. It is an integral part of the system of Great Lakes 


harbors and connecting channels and would contribute materially to the value 
of the system. 


44845—59——_5 
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Kanutur Harspor, Istanp or Maur, Hawau 
(H. Doc. 109, 86th Cong.) 


1. Navigation problem.—Kahului Harbor, on the northern shore of the island 
of Maui, is the only deepwater port on the island. There is insufficient space jy 
the existing turning basin to permit reasonably safe navigation, considering the 
prevailing wind and adverse sea conditions. Numerous marine accidents haye 
occurred and expanding commerce and use of larger vessels are expected to add 
to the seriousness of this problem. Local interests desire enlargement of the 
turning basin. 

2. Recommended improvement.—The recommended improvement provides for 
dredging an area on the west side of the harbor about 2,400 feet long and 600 feet 
wide to a depth of 35 feet. 

3. First cost—-The estimated first cost of the recommended improvement, 
based on prices and conditions existing in 1958, is as follows: 


Federal___- : : weit 1 $964, 800 
Non-Federal_-_ __- _- ’ : er 205, 500 
eee wet: ve 1, 170, 300 


1 Includes $18,300 for preauthorization studies and $2,000 for navigation aids. The net Federal cost for 
construction is $944,500. 


4. Annual costs and bencfits—Average annual costs and benefits for the recom- 
mended improvement, computed on the basis of a 50-year economic life and 
interest rate of 2.5 percent are as follows: 


Federal Non-Federal Total 

Average annual costs: 
Capital costs_____- $34, 000 $7, 200 $41, 200 
Maintenance__ -- 5, 000 1, 000 6, 000 
ba gst 25s. 39, 000 8, 200 47,200 
Average annual benefits: “wa 
Navigation benefits $126, 900 
Land enhancement. _- 8, 300 
Total. 135, 200 
Ratio of benefits to costs 99 





Analvsis on the | asis of an economic life longer than 50 vears would not provide 
a | asis for selection of facilities alternative to those recomm ended. 

5. Apportionment of costs Apportionment of the costs of the recommended 
improvement is in accordance with normal practice for commercial navigation 
projects. The estimated local first cost includes $: 75,300 for construction of a 
dike and revetment for retention of dredged nm aterial and a cash contribution of 
$30,200 in recognition of the land enhance) ent which would result from place- 
ment of the project spoil. Maintenance of the dike and revetnent also would 
be a local responsibility. 

6. Discussion.—Enlargement of the existing turning basin in Kahului Harbor 
is the only practicable means of alleviating the present unsatisfactory navigation 
conditions. The work recommended will effectively serve present and prospective 
commerce by sul stantially reducing delays in vessel arrival and departure under 
inclement weather conditions, reducing maneuvering time, preventing groundings, 
and su! stantially reducing marine accidents. 


SoutH KINGSTON AND WeEsTERLY, R.I., BEACH FERostION CONTROL 
(H. Doe. 30, 86th Cong.) 


1. Beach erosion problem.—\.ocal interests desire restoration and protection of 
the State’s shore property at Matunuck Beach (South Kingston) and the proposed 
town acquisition at Misquamicut Beach (Westerly), Rhode Island. Both beaches 
have heen eroding, and Misquamicut Beach was breached during the 1954 hurti- 
cane. Approximately 9,841 square feet of beach is being lost yearly at Matunuek 
Beach and about 11,125 square feet at Misquamicut. Loeal interests also desire 
to develop the beaches for recreational use. 
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2. Considered solutions—The only practicable plans of improvement are con- 
sidered to require placement of suitable sandfill, supplemented by sand fences at 
both locations and by groins at Matunuck Beach. 

3. Proposed plan of improvement.—The report recommends the following im- 
provements: + ; : 

(a) Matunuck Beach.—Widening approximately 3,830 feet of beach generally 
to a 150-foot width by direct placement of suitable sandfill, construction of 8 
groins each about 260 feet long, and installation of sand fences, the construction 
of groins to be deferred pending demonstration of need except for the most easterly 
groin and that near the middle of the shore frontage; 

(b) Misquamicut Beach.—Widening approximately 3,250 feet of beach generally 
to a 150-foot width by direct placement of suitable sandfill, and installation of 
sand fences. 

Estimated first costs of the project works, annual costs, and annual-benefits, 
based on October 1957 price levels, 50-year project lives, and a 2}4-percent interest 
rate, are as follows: 


Estimated | Estimated | Estimated | Benefit- 


Locality Ist costs annual anual | cost ratio 
charges benefits 
Matunuck Beach: Beach fill, § groins, sand fences __ -- $283, 000 $54, 000 $75, 000 1.4 
Misquamicut Beach: Beach fill, sand fences ne tis 138, 000 18, 200 88, 200 | 4.8 


Note.— The estimated annual charges for Misquamicut include $6,000 for periodic nourishment. 


4, Apportionment of costs and local cooperation.—The estimated costs are appor- 
tioned in the report in accordance with Public Law 826, 84th Congress, which 
provides for Federal participation to the extent of one-third of the construction 
costs {including periodic beach nourishment for a limited period) for protecting 
publicly owned or publicly used»property. The estimated Federal shares are 
$94,300 at Matunuck Beach, and $46,000 of the first costs and $2,000 annually 
for 10 vears for periodic nourishment at Misquamicut Beach. Federal participa- 
tion is recommended subject to the conditions that the State of Rhode Island or 
other responsible local authority: 

(a) Obtain approval by the Chief of Engineers, prior to commencement 
of work on either project, of detailed plans and specifications for that project, 
and also the arrangements for prosecuting the work; 

(b) Provide appurtenant facilities to the extent that anticipated recrea- 
tional benefits will be realized; 

(c) Provide at their own expense all necessary lands, easements, and rights 
of-way, including acquisition by a public agency of the shore at Misquamicut 
Beach involved in the recommended project; and 

(d) Furnish assurances satisfactory to the Secretary of the Army that 
they will: 

(1) Control water pollution to the extent necessary to safeguard the 
health of bathers; 

(2) Maintain the protective measures during their economic life in- 
cluding periodic nourishment of Mis {uamicut Beach, as may be required 
to serve their intended purpose; and 

(3) Maintain continued public ownership of the shores and their 
administration for public use during the economic life of the projects. 

5. Discussion.— Analysis on the basis of 100-year life and 2!9-percent interest 
rate would increase the benefit-cost ratios slightly, assuming no increase in the 
costs of maintenance for the longer period. The projects for both beaches appear 
economically justified by the anticipated benefits. The proposed Federal partici- 
pation and local cooperation is in accordance with Public Law 826, 84th Congress. 


Kry West, Fia., BeEacH Eroston ContTrou StTupy 
(H. Doe. No. 4138, 85th Cong.) 


1. Beach erosion problem.—-The problem area consists of 6,200 feet of publicly 
owned shore on the south side of Key West, fronting on the Straits of Florida. 
A fine natural | each is understood to have existed in the area about 30 years ago, 
tut had disappeared by 1944. Very little littoral material reaches the area. 
Local interests desire restoration of the heach, of such dimensions as to protect 











64 RIVERS AND HARBORS—FLOOD CONTROL 


South Roosevelt Boulevard, the seawall which defines the shoreline, and shore. 
ward property, and to provide recreation. 

2. Solutions considered.—The only practicable method of providing the desired 
protection and a suitable recreational beach is by artificial placement of a sand 
beach of suitable width, which would also require periodic replenishment, with 
material distributed as during initial restoration. 

3. Plan of improvement.—The proposed plan of improvement would provide a 
2-foot thick blanket of sand on a rockfill along the problem frontage. Esti. 
mated first costs, annual costs, and annual benefits, based on fall 1957 prices, a 
50-year project life, and 24-percent interest rate are: P 








unit 10, See 2. eet potas sek wet snacewuy $693 
Anuual costs: fon 
nn IERIE Se Oo Su ibaa cuss dwssustecccasacd 24, 460 

Periodic beach nourishment: 

To replace alongshore losses._..............-....-.--.-.-- 35, 300 
a en cameos» auiiwdewas 16, 600 
a il ae tsi dO te eae wy Ta a AS 76, 360 
Neen Eines die REE nne enn SERRE NOMEN ERNE sn we 198, 000 
I et hath erp ericern ie aire rig a eae einen 2.6 


4. Apportionment of costs and local cooperation.—Since the entire frontage is 
publicly owned, cost-sharing proposed in the report is based on Public Law 826, 
84th Congress, which permits the Federal Government to assume only one-third 
of the costs of construction and a part of the periodic beach nourishment costs for 
a limited period. The report apportions $263,200 in first costs and $11,800 beach 
nourishment costs annually for a period of 10 years to the Federal Government, 
with the remainder to be borne locally. In addition, local interests would be 
required to: 

(a) Obtain approval by the Chief of Engineers, prior to commencement 
of work on the project, of detailed plans and specifications and arrangements 
for prosecution of the work on the project; 

(b) Provide at their own expense all necessary lands, easements, and rights. 
of-way; and 

(c) Furnish assurances satisfactory to the Secretary of the Army that they 
will— 

(1) Maintain the protective measures during their economic life as 
may be required to serve their intended purpose, including periodic 
nourishment of the protective beach at suitable intervals; 

(2) Control water pollution to the extent necessary to safeguard the 
health of bathers; and 

(3) Maintain continued public ownership of the publicly owned shore 
upon which the recommended Federal participation is based and its 
administration for public use during the economic life of the project. 

5. Discussion.—The proposed plan is the only practicable method of restoring 
the beach in the problem area at Key West. It is considered economically justi- 
fied by prospective damage prevention, recreational, and increased property 
utilization benefits. Evaluation on a 100-year basis would probably increase the 
benefit-cost ratio slightly. 


PROJECTS IN TITLE II 
BLACKSTONE River Basin, Lower Woonsocket, R.1. 


(S. Doc. 87, 85th Cong.) 


1. Recommended project.—The recommended project provides for construction, 
in the city of Woonsocket, R.I., on Blackstone, Mill, and Peters Rivers, of 
approximately 9,500 linear feet of levees and floodwalls, 4,700 linear feet of 
channel improvements, 2,300 linear feet of underground pressure conduits, 
2 pumping stations, and removal of 2 existing dams on Blackstone River. These 
works will provide flood protection in the area downstream from the existing 
Woonsocket local flood protection project scheduled for completion in 1959. 
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2. First cost.—The estimated first cost of the recommended project, based on 
prices and conditions existing in 1956, is as follows: 


Ds ea iieeiotacas tink Gath i om mish meds ei Se hes i op mega Nt ah cored Books thal esate $2, 970, 000 
Rede eS nee a ee 1, 285, 000 
RG 0 Sa eS aed a peeks be cn eereanay 4, 255, 000 


The cost of water rights at Bernon Dam, a local responsibility, have not been 
included in the project estimate but will not appreciably affect the economics 
of the project. 

3. Annual costs and benefits—Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 





Federal Non-Federal Total 





Average annual costs: 





dhe lel cations adm omaen aiaay $107, 000 $48, 400 $155, 400 
Maintenance, operation and replacement-.--............-..|-------------- 12, 400 12, 400 
th duinurdidabin a cchiaentmbaeadn tn disenahewobeustedaan 107, 000 60, 800 167, 800 











Average annual benefits: 
Prevention of flood damage 











entingne haere ee tite ontit angen peniie cee teal aebamabnmmeeay 140, 000 
anki nail acer el ledeisids gieeabeghateppales tamed tamndanneanes Poca oeasaaiaianiol 95, 000 
Re nei ae reg ane ies ce che ea a | tiahbpetinadal 235, 000 
NI ic nial socrsismshgedarnonsnund akeaendnamsjeniaegedent ea welts neers Oe eee +e 1.4 





Analysis on the basis of an economic life of 100 years and an interest rate of 2.5 
percent probably would give a benefit-cost ratio slightly higher than the 1.4 value 
reported above. 

4. Apportionment of costs.—Project costs are apportioned between the Federal 
Government and local interests in accordance with the Flood Control Act of 
1936, as amended. The local share of project first costs includes a cash contri- 
bution of 16.1 percent of the cost of the work to be accomplished by the Federal 
Government, presently estimated at $570,000, in recognition of the land-enhance- 
ment benefits to be provided. 

5. Discussion.—Flood protection for the lower Woonsocket area is urgently 
needed. Four major floods have occurred in the last 30 years including that of 
August 1955 which caused damages amounting to $12,300,000 in lower Woon- 
socket. The recommended flood protection plan was selected after consideration 
of channel improvement, reservoirs on the tributary Mill and Peters Rivers, 
dikes and floodwalls, and various combinations of measures. General channel 
improvement on the Blackstone River and a reservoir on the tributary Mill River 
would be marginally justified if provided alone, but would not be economically 
justified in combination with dikes and floodwalls necessary to afford an adequate 
degree of protection. A reservoir on the Peters River would effect only negligible 
reductions in flood stages at Woonsocket and.other downstream damage points. 
From the standpoint of costs, degree of flood protection provided, and evaluated 
benefits, the recommended project comprises the best suited plan for protection 
of the lower Woonsocket area. City officials and local groups have concurred in 
the selected plan and favor its early construction. Alternative analysis on the 
basis of a 100-year economic life would modify the relative economic merit of the 
various measures considered somewhat, but would not influence selection of the 
combination of measures necessary to provide positive flood protection and, 
ae would not provide grounds for modification of the scope of the recommended 
plan. 


QUINEBAUG River, THamMes River Basin, Conn. AND Mass. 
(S. Doc. 41, 86th Cong.) 


1. Recommended project.—The recommended project provides for construction 
of the West Thompson Reservoir on the Quinebaug River, at a site about 2 miles 
upstream from Putnam, Conn. This work will provide additional protection to 
the communities downstream. 
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2. First cost—The estimated first cost of the recommended project, based on 
prices and conditions existing in 1957, is as follows: 


Federal__--- I el : Se eetenneu pln oxns Scat es Pee es ae he $4, 010, 000 
Non-Federal _ ______- he cera Ss plied eed ea: eaten ih Al Sede a 0 


| ie eciinenaatee sche a ae ice ack wai 4, 010, 000 


3. Annual costs and benefits —Average annual costs and benefits for the recom- 
mended project computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 


satrarectieneniunatifinsieeas 


Federal | Non-Federal Total 

Average annual costs: 
Interest and amortization $144, 200 $144, 200 
Maintenance, operation and replacement 22, 000 22, 000 
Loss of taxes- aa $10, 000 10, 000 
ted te . ne : 166, 200 10, 000 | 176, 200 
Average annual benefits: Prevention of flood damages sitio ree : 229, 000 
Ratio of benefits to costs 1.3 


Analysis on the basis of an economic life of 100 years and an interest rate of 2.5 
percent probably would give a benefit-cost ratio slightly higher than the 1,3 
value reported above. 

4. Apportionment of costs.—All the cost of construction of the project has been 
assigned to the Federal Government as the benefits are general in nature and 
accrue to the many downstream areas. This assignment of cost is in accordance 
with the Flood Control Act of 1936, as amended. 

5. Discussion.—Flood protection for the Quinebaug River subbasin is urgently 
needed. Many industrial and commercial establishments and residential de- 
velopments are located in the flood plain. Six major floods have occurred in the 
last 30 years, causing widespread damage and disruption of the basin economy. 
With construction and operation of the four authorized reservoirs, a recurrence 
of the August 1955 flood would still produce losses of $18,700,000 in the Quinebaug 
River subbasin. The recommended flood-control reservoir at West Thompson 
was selected after consideration of reservoirs to supplement the four presently 
authorized, dikes, and floodwalls, channel improvements, and various combina- 
tions of these methods. A reservoir at the Red Bridge site, an alternate to West 
Thompson, was found economically justified but the cost is much higher. The 
construction of a local protection project at Putnam, Conn., is also economically 
justified but the benefits are not sufficient to justify both the reservoir and local 
protection works. From the standpoint of costs, degree of flood protection 
provided, and evaluated benefits, the recommended project comprises the best 
suited plan for flood protection in the Quinebaug River Basin. The State of 
Connecticut «concurred in the. selected plan and favors its early construction. 
Alternative analysis on the basis of a 100-year economic life would modify the 
relative economic merit of the various measures considered somewhat, but would 
not influence selection of the recommended project. 


RICHLAND, CHAMBERS, AND CEDAR CREEKS, TEX. (WAXAHACHIE CREEK 
WATERSHED) 


(H. Doc. 424, 85th Cong.) 


1. Recommended improvement.—The recommended improvement comprises 
modification of the comprehensive plan for improvement of the Trinity River 
and tributaries, Texas, to provide for construction of Bardwell Reservoir at mile 6, 
Waxahachie Creek, generally in accordance with the plan of the district engineer 
presented in House Document No. 424, 85th Congress, 2d session, and with such 
modification thereof as in the discretion of the Chief of Engineers may be ad- 
visable. Bardwell Reservoir will serve the purposes of flood control and water 
conservation. Project features are as follows: 
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“J 


Dam: ; 
Location: Mile 6, Waxahachie Creek. 
Type: Concrete and earthfill. 

Length: 7,184 feet. 
Height: 83 feet. 
Spillway: Gated. 


Reservoir: 
Storage allocations: Acre feet 
PRBNUNNLS ieee 28 bebe, eel Doe etch Stihl a Soares, oe 8, 700 
Water conservation________- age al ese bbs lace i ihe et 
Flood control Lt dt ee eee 


SBS tHe: Weds t a. Jeptinlsc arch wits. <aittObe welds 117, 800 
Elevation, 
feet mean Area 
Elevations and areas: sea level acres 
Sop smestion pool. eh ert ot fos Mt 2225 J290 Ee 1, 190 
me SUOMI oL LEI OE ed or ise a . 411.0 1, 910 
Top water conservation pool.__.................- -- 419.0 2, 770 


Top gates. 25... BIOS 
Maximum water surface 
Top of dam 


PL SSt J a 9s 2G __. 439.0 5, 400 
PRAT ILE Fe Sh... ere 0 442. 9 6, 050 
ee PTs As ves te ee) ae . 448.0 

2. Project costs.—Kstimated costs for the recommended improvement, based 
on prices and conditions prevailing in the fourth quarter of 1955, are as follows: 


iat renee erred oe ne aio ee ee oa 1 $6, 992, 000 
Average annual cost of operation, maintenance, and replacements_ _ 1 40, 000 


1 Costs are rounded to nearest $1,000. 


3. Benefit-cost ratios.—Average annual costs and benefits, and benefit-costs 
ratios, for the recommended improvement, based on economic lives of 50 and 100 
years and an interest rate of 2.5 percent, are as follows: 











Amount 
Item ie apc ad ay : 
Based on economic 
life of 50 years as | Based on economic 
reported in H.Doc. life of 100 years 
424, 85th Cong. 
Average annual costs: | 
IN oN oc cle cine I Sas ip a oo ncenehmnnbehe wes $250, 300 | $195, 200 
Maintenance, operation, and replacement___............-___- 40, 200 40, 400 
at Ri cncckee AbAithn anne acgidhgkabnudhduecassanancace 290, 500 235, 600 
Average annual benefits: 
en CHR UB VONIGIORR os oi a os oe Sie osc nce cnne ese sn 236, 750 236, 750 
Water conservation......._.._- a inna <den i a adienein cc eotenee reer 82, 000 82, 000 
a ea “7 — 2 
NE i riade Wa wkcctaks nite pickin c te ccwirests iheceetnibieeesial iistast 318, 750 318, 7 
DT NNNEEEE OOO cnc misncean de meonboonancnenimwsen ano - 1.10 -— - 1.35 











4. Intangible project effects—Bardwell Reservoir will be located in an area 
characterized by frequent periods of excess rainfall causing major floods, and 
periods of protracted drought causing serious surface water shortages, particularly 
for municipal purposes. Reservoir operations will modify this unfavorable natural 
regimen by conserving excess flows for later, beneficial use. Substantial improve- 
ment in the general economic welfare of the service area of the project may be 
expected as the result of these operations. This improvement is not fully reflected 
in the evaluated project benefits which are based on expected reductions in 
physical flood damage and the cost of providing conservation storage by al- 
ternative construction, 











68 RIVERS AND HARBORS—FLOOD CONTROL 


5. Current and future needs.—The flood control capacity required in Bardwelj 
Reservoir was determined by analysis of major storms during the 1907-50 period 
in both their natural and transposed positions. The selected capacity is sufficient 
to control the floods of record at the damsite. In determining the conservation 
storage capacity which should be provided cognizance was taken of the requests 
of local interests and of the probable water requirements of the local area. Yjelg 
versus storage relationships were established, and cost estimates were develo 
for several volumes of conservation storage. These studies disclosed that 29,509 
acre-feet of conservation storage could be provided at reasonable cost and that 
this volume was generally in accordance with the desires of the cities within the 
watershed. Dependable yield could be obtained from larger volumes of conserya- 
tion storage but unit storage costs would be substantially higher for the larger 
volumes. The storage allocations adopted will serve both current and reasonably 
prospective flood control and conservation needs. Appropriate adjustments jp 
storage allocations can be made during the planning stage should the need for 
this arise. The Federal Power Commission has concluded that production of 
power at the project site would not be economically feasible. The reservoir wij} 
afford opportunities for attractive recreational development. 

6. Allocation of costs—The results of allocation of the costs of the recom- 
mended improvement by the use of facilities method as reported in House Doev- 
ment No. 424, 85th Congress, and by alternative methods listed in Senate Reso- 
lution 148, are as follows, based on assumed economic lives of 50 and 100 years: 





Method of cost allocation 
Allocations are in $1000 units 

















Item 
Separable Incre- 
Use of cost- Priority mental 
facilities | remaining of use cost 
benefits 
Economic life of 50 years: 
Allocation to fiood control: 
re ie eae edn mci eenncemaie 5, 104.0 4, 964.0 5, 384. 0 5, 384.0 
SeIDGReE Sth cores cee ecco oes nite (73) (71) (77) (77) 
Annual cost of maintenance, operation, and 
cag asc duck i eniGpahantioweninnengndiiasbnions 29.0 33.9 38.0 38.0 
RIC een ee re oan ha cikmmnmnnatts (73) (84) (94) (94) 
Allocation to water conservation: 
a a ek lis iommmaiintncbaneiines 1, 888. 0 2, 028.0 1, 608. 0 1, 608.0 
Re <BR a ree (27) (29) (23) (23) 
Annual cost of maintenance, operation, and 
idee cpp daeininiingie 11.0 6.3 2.2 2.2 
RS Raa eee! (27) (16) (6) (6) 
Economic life of 100 years: 
Allocation to fiood control: 
eau 5, 104.0 4, 685.0 5, 384.0 5, 384.0 
Res ke BS oe (73) (67) (77) (77) 
Annual cost of maintenance, operation, and 
ee ne nein 29. 5 31.3 38. 2 38.2 
EE SNe h nish bk mancomdaniecnadaaied 73) (78) (95) (95) 
Allocation to water conservation: 
Meatless biaiiagdiaadiigioues dos anon itniass 1, 888.0 2, 307.0 1, 608. 0 1, 608.0 
a ac scone scneralingsioentl (27) (33) (23) (23) 
Annual cost of maintenance, operation, and 
ee a eiaabe 10.9 9.1 2.2 2.2 
EE Scbebidbdiceukockatmhinemnedninineed (27) (22) (5) (5) 





Costs allocated to water conservation are a local responsibility. The full local 
cooperation requirements for the recommended improvement provide that prior 
to construction local interests give assurances satisfactory to the Secretary of the 
Army that they will obtain all the necessary water rights and contribute the 
part of the total first cost of the project and the annual cost of operation, main- 
tenance, and replacements allocated to water conservation, presently estimated 
at 27 percent, which amounts to $1,888,000 and $11,000, respectively; with the 
further proviso that local interests be permitted to contribute their share of the 
construction cost (a) in a lump sum prior to initiation of construction, (6) in 
annual amounts during the period of construction, proportional to the annual 
Federal appropriations for construction, or (c) in equal annual payments, in- 
cluding interest during construction and interest on the unpaid balance, within 
the economic life of the project but in no event to exceed 50 years from the date 
on which the project is first available for storage of water for any purpose; and 
that local interests be permitted to contribute their share of the annual cost of 
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operation, maintenance, and replacements (a) on an annual basis as these costs 
are incurred or (b) in one lump sum on a present-worth basis. 

7, Extent of interest in project.—Local interests desire flood control and water 
conservation measures in the Waxahachie Creek basin. In commenting upon 
the Chief of Engineers’ proposed report on the recommended improvement the 
Governor of Texas, by letter of January 23, 1958, advised that the Bardwell 
Reservoir project was approved as to feasibility subject to providing no more 
than 29,500 acre-feet of conservation storage. 

§. Repayment arrangements.—Repayment arrangements for the recommended 
improvement are described in the statement of local cooperation requirements in 
paragraph 6, above. 

9. Alternative project considerations.—Preliminary studies showed that a reser- 
yoir at the Bardwell site on Waxahachie Creek would serve an important role in 
the comprehensive system for flood control in the Trinity River basin as a whole, 
and at the same time would be conveniently situated for water supply purposes 
for Ennis and possibly other communities in this region. A reservoir at the 
Bardwell site also would be compatible with the soil conservation program for 
the Waxahachie Creek basin which contemplates construction of 21 small reser- 
voirs. Detailed consideration was not given to other sites. Alternative con- 
siderations were limited primarily to selection of project features and storage 
allocations. The basis for selection of storage allocations is discussed in paragraph 
5, above. 

BLIEDERS CREEK, NEW BRauNFELS, TEX. 


(H. Doc. 180, 86th Cong.) 


1. Flood problems.—Flood damages are confined almost entirely to the city of 
New Braunfels. Above the city the flood plain is devoted almost entirely to 
grazing, however, in the city an expensive residential area, thermoelectric power- 
plant, industrial warehouses, railroad property, city water plant, and the park 
facilities at Comal Springs are subject to flood damage. 

2. Recommended plan of improvement.—The plan of improvement recommended 
consists of a single-purpose reservoir for flood control to be located on Blieders 
Creek about 1.5 miles north of New Braunfels. The reservoir would have a gross 
capacity of 7,700 acre-feet, formed by an earthfill dam, about 84 feet high and 
3,130 feet long, with an uncontrolled outlet structure on Blieders Creek and an 
ungated natural saddle spillway discharging to the Guadalupe River. The 
proposed project would be of local-protection type. Accordingly, local interests 
would be required to comply with all requirements of local cooperation normally 
set forth for such projects. These requirements are (a) provide without cost to 
the United States all lands, easements and rights-of-way necessary for construc- 
tion and operation of the project, (b) hold and save the United States free from 
damages due to the construction and operation, (c) maintain and operate the 
project at their own expense in accordance with rules and regulations prescribed 
by the Secretary of the Army, and (d) bear the expense of all required relocations. 

3. Project costs and economic analysis——The total first cost of the project, 
exclusive of the cost of preauthorization studies, is estimated at $1,143,000 on 
the basis of third quarter 1957 prices, of which $1,060,000 is for construction and 
$83,000 is for lands and relocations. The estimated annual cost shown in the 
basic report is $45,900, consisting of $41,900 for interest and amortization com- 
puted on the basis of 2.5 percent interest and a 50-year economic life, and $4,000 
for annual operation and maintenance. 

4. Benefits and benefit-cost ratios —The benefits credited to the project are all 
flood control benefits consisting of damages prevented. These benefits amount 
to an estimated $108,900 annually. The benefit-cost ratio on the basis of a 50- 
year economic life is 2.4 to 1, as shown in the basic report. Precise analysis on 
the basis of an economic life of 100 years has not been made. The probable net 
effect of a lower amortization rate, higher average maintenance and operation 
costs, and some loss of flood control storage capacity by sedimentation over the 
longer period would be a slight increase in the benefit-cost ratio given above. 

5. Physical feasibility and provision for future needs —The recommended project 
will provide a high level of flood control at New Braunfels throughout its life. 
The intermittent nature of the runoff in Blieders Creek is not conducive to develop- 
ment of the reservoir site for hydroelectric power, irrigation, recreation, or fish 
and wildlife conservation, and provisions for such purposes are not included in 
the plan. Preliminary consideration was given to water supply needs during 
the report studies but local interests did not express a definite desire for inclusion 
of water supply storage at that time, and provision for such storage is not included 
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in the project plan. In view of the later expression of interest in water conserva: 
tion discussed in the following paragraph, further consideration will be given tg 
this matter during preconstruction planning in accordance with the Water Supply 
03 of 1958. 

Extent of interest in project—Local agencies and interested groups have ex- 
aisaed approval of the proposed plan of improvement, and no objections are 
known to exist. The City Commission of New Braunfels and the commissioners 
court of Comal County have indicated that they will meet the requirement of 
local cooperation. The Governor of the State of Texas approved of the plan and 
concurred in the recommendation of the Texas State Board of Water Engineers 
that plans provide for later conversion from a flood control project to a combined 
flood control-water conservation project. Consideration will be given during 
the advance planning stage to including water supply storage in accordance with 
the provisions of the Water Supply Act of 1958. 

7. Alternative projects—Consideration was given to ee alternative projects 
in studies for the basic report. The best alternative plan (plan C) consists of a 
180-foot-bottom diversion channel from mile 4.0 on Blieders Creek through 
German Creek (north of New Braunfels to the Guadalupe River) with some see- 
tions of levee adjacent to the channel. Another plan (plan B) consists of two 
detention reservoirs located on tributaries above the recommended reservoir in 


combination with a 100-foot-bottom channel and levees along the same alinement 
as plan B. 





| Plan A (rec- | PlanB | Planc 
| ommended) | | 








Construction cost 


Pe. oe eee 8 SS ; bed wk $1, 143, 000 | $2, 521, 200 | $1, 374, 100 
Ig ete aswul $45, 900 | $98, 900 | $51, 600 
a as Le cena $108, 900 | $103, 900 | $98, 900 
Benefit-cost ratio 23° Se ET 1 ae ne pe ates a ed Bo Ertl 2. 4-1 | 1. 05-1 | 1,91 


| | | 





Analysis on the basis of an economic life of 100 years would not substantially 
change the relative economic merit of the recommended and alternative plans. 
8. On the basis of the study of alternatives described briefly in the foregoing 
paragraph it was determined that the recommended plan of improvement was the 
most practicable plan of flood control on Blieders Creek for the city of New 
Braunfels. 


CONNOQUENESSING CREEK, Pa. 
(H. Doc. 110, 86th Cong.) 


1. Flood problem.—This report is concerned primarily with correction of the 
flood problem at Butler, Pa., by improvement of the channel of Connoquenessing 
Creek or other means. 

2. Connoquenessing Creek rises in Butler County, Pa., flows in a southwesterly 
direction and enters Beaver River near Ellwood City. Its porneaes tributaries 
above the city of Butler, at mile 44, are Stony Run, Thorn Creek, Bonnie Brook, 
Coal Run, and Sullivan Run. The drainage area of Connoquene ssing Creek above 
Butler is about 88 square miles. The creek course which meanders through Butler 
is inadequate to carry flood flows because of fills and other obstructions. The 
channel has a capacity of about 2,100 cubic feet per second and Sullivan Run 
which enters the creek in the western part of the city has a capacity of 500 cubic 
feet per second. There is no Corps of Engineers project for flood protection at 
Butler. The Works Progress Administration did some channel work in 1938 and 
1939. The Department of Forests and Waters of the Commonwealth of Pennsyl- 
vania has recently awarded a contract for limited work as a temporary remedial 
measure. Butler, with a population of 23,482 in 1950, is the largest city in Butler 
County. Lyndora, adjoining the city on the southwest, has a population of about 
4,800. The urban areas contain extensive heavy industries, railroads, highways, 
and numerous commercial and residential developments. 

3. Floods of major proportions may occur at Butler at any time during the year 
but the most severe have resulted from summer-type storms. Reports indicate 
that floods in 1861, 1903, and 1906 are comparable to the highest flood of recent 
record. Observations of flood heights at Butler since 1923 include 18 floods which 
exceeded elevation 989.5. The maximum flood of record, which occurred on 
October 16, 1954, reached an elevation of 994.1 at the mouth of Sullivan Run and 
a discharge of 4,900 cubic feet per second. Extensive damage occurs when a flow 
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of 2,600 cubic feet per second, equivalent to elevation 989.5, is exceeded. The 
estimated damage to properties, primarily industrial, commercial, and residential, 
on the 300 acres which would be inundated by recurrence of October 1954 flood 
stages, is $1,735,500, based on April 1958 development and values. The estimated 
average annual flood damage under the same conditions is $235,000. 

4, Coal interests desire local flood protection either by major channel improve- 
ments along Connoquenessing Creek, including a cutoff across the neck of the 
west-end loop in the creek, or by reservoirs on tributary streams. They state that 
they are willing to comply with the requirements of local cooperation. 

5. Improvements considered.—Consideration was given to flood protection 
along Connoquenessing Creek by channel improvement; dikes or floodwalls, 
diversion, reservoirs, or combinations of such measures. 

(a) Reservoirs: Because of the topography and flood producing characteristics 
of the drainage basin above Butler a high degree of reservoir control would be 
necessary to provide significant reduction of flood damages. In view of the 
topography and economic development of the valleys reservoir development 
would be very costly. Reservoirs considered either along, or in combination with 
other measures, would not return benefits commensurate with their costs. 

(b) Diversion: Complete solution of the flood problem at Butler by means of 
diversion of floodfiows would not be practicable. Limited possibilities for diver- 
sion exist, however, and have been combined with channel improvement in the 
recommended improvement. 

(c) Dikes or floodwalls: Protection by means of dikes or floodwalls would be 
physically feasible at Butler but would be impracticable from the standpoint of 
economics and operating convenience. 

(d) Channel improvement: Channel improvement combined with cutoff of a 
loop of Connoquenessing Creek comprises the only means of providing a significant 
degree of flood control in the Butler area at a cost commensurate with the benefits 
to be realized. 

6. Recommended project—The recommended project provided for improve- 
ment of Connoquenessing Creek at Butler, Pa., to provide for channel enlargement 
and protection with an appurtenant cutoff, from slightly above the mouth of 
Sawmill Run to a point about 360 feet above the South Monroe Street Bridge, 
a distance via the cutoff of approximately 4 miles. Local interests will be required 
to: (a) provide without cost to the United States, all lands, easements, rights-of- 
way, and suitable spoil-disposal areas necessary for construction of the project; 
(b) bear the expense of all necessary railroad, utility, and sewer alterations required 
for the project; (c) establish and enforce project channel limits to prevent en- 
croachments on the channel improvements; (d) hold and save the United States 
free from damages due to the construction works; and (e) maintain and operate 
each usable element of the work after completion of that element and of all works 
after completion thereof in accordance with regulations prescribed by the Secre- 
tary of the Army. 

7. First cost—The estimated first cost of the recommended project, based on 
conditions and prices prevailing in 1958, is as follows: 


Federal_____-_-. 
Non-Federal 


, 558, 700 
ea ce 440, 800 


Total Pan Ae iy 1, 999, 500 


'Exclusive of $60,900 for preauthorization studies. 


8. Annual costs and benefits—Average annual costs and benefits for the recom- 
mended project, computed on the basis of an economic life of 50 years and an 
interest rate of 2.5 percent, are as follows: 





| 
Federal | Non-Federal| Total 





| | 
aie entienra a ar errr 
Average annual charges: | 
Capital costs... _- ; $58, 500 $15, 900 | $74, 400 
Maintenance _- - -- : : a 5, 700 | 5, 700 
cqnnanaeaaibeni pind: ieee 5 csaenaevipnesiiitondnigaiiaat 
a = : z. 58, 500 | 21, 600 | 80, 100 
Average annual benefits: Prevention of flood damages--.- --| , | 235, 000 
mania OF troneOte 10 CONGR. 35 nnn cc ne ces kcwnscenwese | cians 2a | ce ; pe De 2.9 
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Economic analysis on the basis of an economic life of 100 years would not signif. 
cantly affect the relative economic merit of the recommended plan and other 
measures such as reservoirs, and would have no bearing on the impracticability 
of measures such as dikes and floodwalls. 

9. Allocation of costs—The costs of the recommended project are allocated 
between the Federal Government and local interests in accordance with norma] 
procedures for local flood protection projects, responsive to policies established 
in flood control legislation. 

10. Discussion.—The recommended project comprises a logical and economi- 
cally justified means of providing flood protection at Butler, Pa. Alternative 
means either would be more costly or impracticable. 


Bic Sanpy River AND TuG AND LeEvisa Forks, Ky., W. VA., AND Va, 
(H. Doe. 184, 86th Cong.) 


I. RECOMMENDED PROJECT 


1. Recommended project.—The recommended project comprises a flood contro] 
dam and reservoir on the North Fork of Pound River, Wise County, Va. The 
dam, of rockfill type, would be located immediately upstream from Pound, Va,, 
1.0 mile above the mouth of North Fork. The reservoir would have a total 
storage capacity of 11,300 acre-feet, of which 1,900 acre-feet would be for silt 
storage and recreational use and 9,400 acre-feet would be for flood control. 

2. Project costs and benefits.— 

(a) First cost: The first cost of the North Fork project, all Federal, is estimated 
at $3,681,000, based on prices prevailing in March 1957 for similar work (exclusive 
of $8,000 already incurred for preauthorization studies). 

(b) Average annual cost: The estimated average annual cost of the North 
Fork project, all Federal, based on an economic life of 50 years and an interest 
rate of 2.5 percent, is as follows: 


IE i ees nl ee ie oom $134, 900 
Sennen et RIE ME OUOUETN neNs  etehmcorenanhaeentana= 20, 100 
teins oh ekeitieameth tant ang do 6 = scene miei a dtaiae 155, 000 


(c) Average annual benefits: Average annual flood control benefits creditable 
to the North Fork project, when operating in conjunction with authorized Pound 
and Fishtrap Reservoirs and existing Ohio Basin reservoirs, would amount to 
$245,000. 

(d) Benefit-cost ratio: The benefit-cost ratio for the recommended project is 
1.58. Alternative analysis on the basis of an economic life of 100 years would 
increase this figure to about 1.92. 

3. Intangible project effects——The protection of property from flood damage 
has been considered as a tangible benefit and so evaluated. The North Fork 
project would have no appreciable pollution abatement, soil or forest resources 
benefits. Preliminary studies by the U.S. Fish and Wildlife Service indicated 
that there would be some losses to upland forms of wildlife by pool encroachment, 
and that the pools would not contribute appreciably to the fishery of the stream. 
The permanent pool of 138 acres should be beneficial for recreational purposes 
since the project would be in an area lacking in lakes or large bodies of water. 
Although there is no known loss of life by floods at Pound, Va., the flood character- 
istics are such that loss of life could occur during large floods. The project would 
reduce the potential hazard at Pound and would operate with other reservoirs 
in the Ohio River Basin to prevent loss of life in the Ohio River Valley. The 
economy of the area to be protected by the reservoir is founded principally on 
coal mining and coal transportation. The system of reservoirs of which the North 
Fork would be a part would serve to alleviate flooding in portions of Pound River, 
Russell Fork, Levisa Fork, and Big Sandy River. Reduction of the floods by the 
system would enhance the economy of the protected areas. 

4. Physical feasibility and cost of providing for future needs.—Studies of the North 
Fork project recognized the possibility that demands for municipal and/or indus- 
trial water supply might develop during the useful life of the project. In fact, 
local interests originally requested that the reservoir be constructed for flood 
control, water supply, and recreation. When contacted relative to cooperation 


Note.—The service life of mechanical parts (gates, etc.) was estimated at 35 years in computing annual 
charges. 
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officials of the town of Pound indicated that although water supply was desirable, 
they were not financially able to participate or obligate the town for water supply. 
The project as recommended for flood control could be modified after construction 
to include some water supply storage if desired. Estimates of cost for such a 
modification were not prepared, but would not be unreasonably high. 

5. Allocation of costs——All project costs are for flood control and would be 
borne by the Federal Government. 

6. Extent of interest in project—Local interests desire reservoirs for general 
flood protection of Tug and Levisa Fork Valleys, with consideration being given 
to related reservoir uses. The officials of Pound, Va., have endorsed the North 
Fork project by resoltuion of the town council. 

7. Effect of project on State and local governments.—The North Fork project 
would have no known significant effect on the State government. Tax revenues 
of local govenments would be reduced somewhat by reason of taking of lands for 
reservoir purposes. It is probable, however, that these losses would be compen- 
sated as a result of recreational activities in the area surrounding the reservoir. 
The cost of local governmental services should not be significantly affected. 


II. OTHER PROJECTS CONSIDERED 


8. Local flood protection measures were considered at seven loealities with the 
results indicated below: 


——— 











| 
| | Thousands of dollars 
| | | 
Locality | Type of improvement i Benefit- 
First | Average | Average | cost ratio 
| cost annual | annual 
| cost | benefits 
eenaitis theme I ae | ——_ | —- ——_ — -— 
| | | 
SR xn tmadcenannsn<0 ewan ews | Channel paving------ 2, 670 | 110.0 | 73.4 | 0. 67 
Paintsville, Ky... ..---- ~oode | Levees and walls... --- 5, 576 210.8 55.3 | . 26 
Powell: Ve....-..-....... <...........| Channel paving. 4, 030 |_-- i .9 
BR coco Coe ntekotencbesss -| Tunnel and channel... OO ace cence. eae (1) 
et ".2.21.27] No plan feasible.......|-.---.- yee Sess AER tac 
SSE BS eee seer Levee and walls_-_--_- 1, 560 60.0 33. 5 -6 
Pond Creek near Goody, Ky-.---_--- - Levee and pumps--._-- 3, 500 | 190.0 1...... os 3 
EE CM eet iunncscswenaveneeupe | Levees and walls.--.-- 5, 700 221.0 | 267.0 1,21 





1 Less than unity. 


Description of the above measures is contained in House Document 184, 86th 
Congress. Project economics were computed on the basis of tangible flood con- 
trol benefits and an economic life of 50 years. The physical life of the measures 
considered would be about the same as the economic life used in the computation. 
Intangible project effects would not be sufficient to offset the unfavorable benefit- 
cost ratios determined for all of the localities except Pikeville. The authorized 
reservoir system would provide a high degree of flood protection at Pikeville and 
the Levisa Fork generally. Local protection would not be justified in addition to 
reservoir control. Accordingly, local protection measures at Pikeville were not 
recommended. : 

9. Reservoirs—Valley developments along Levisa Fork downstream from the 
mouth of Russell Fork; on Russell Fork below Haysi, Va.; on MeClure River and 
Shelby Creek; on Beaver Creek and its two main forks; and on the main stem 
and most of the major tributaries of Tug Fork; prohibit construction of economi- 
cally justified reservoirs at these sites. The steep streams, generally narrow 
valleys, and improvements in the valleys of most of the small tributaries preclude 
development of an economical system of small reservoirs. Reservoirs are not 
justified at this time on Panther Creek, W. Va., or on Big Creek, Ky., upper and 
lower tributaries, respectively, of Tug Fork. Reservoirs at Paintsville on Paint 
Creek, Ky., and at Yatesville on Blaine Creek, Ky., would provide storage at a 
reasonable cost but they are so located that their flood control effects along the 
Big Sandy River are small. An effective plan for flood relief would consist of 
reservoirs at the Pound, Fishtrap, and Haysi sites, and on the North Fork of the 
Pound River. These are economically justified when considered as a system. 
When considered on an incremental basis, only the Pound, Fishtrap, and North 
Fork Reservoirs are economically justified at this time. Although all the various 
reservoirs, except Fishtrap, were studied for multipurpose development, including 
power at the Pound-Towers sites, improvements for water supply, hydroelectric 
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power, low-flow regulation, and recreation are not justified. The Pound and 
Fishtrap Reservoirs are eligible for selection under authority of the 1938 Flood 
Control Act as units in the comprehensive plan for flood control in the Ohio River 
Basin. North Fork Reservoir is recommended in this report, as described jn 
section I, above. Results of reservoir studies for flood control are summarized 
in the following tabulation: 


Benefit-cost ratio 


Reservoir and reservoir system Estimated | a 
cost Reservoirs | As last addi- 

acting as a tion te System 

system 





3-reservoir systems for flood control: 


it esti iis =e ; .| $16,052, 000 1.69 | 1.24. 
Fishtrap.___- : 37, 067, 000 1.18 | 1.58. 
Haysi ‘ a 18, 128, 000 1.23 | 0.82. 
System total. ; 71, 247, 000 1.31 
Pound........ ae 16, 052, 000 1.76 | Above unity 
Fishtrap-- ; 37, 067, 000 1. 22 Do. 
Haysi alternative --- ‘ 12, 246, 000 | 1.27 | Below unity. 
System total__- ee : 65, 365, 000 | 1.37 | 
a raid poke acenlelicabiaceanitt saci 16, 052, 000 1.93 | Above unity, 
Fishtrap__-_..--- bck eka Spee idee salon oaaaekwre 37, 067, 000 1.38 | Do. 
ae a ad Oe aca neeae aa 3, 681, 000 1.58 | 1.1. 
System total cae snakte tdadl 7 site siacthaehimasaeon | 6&6, 800, 000 1. 54 
4-reservoir systems for flood control: 
Pound... bilan 3 R 16, 052, 000 1. 62 |] None justified 
Fishtrap_- it See 37, 067, 000 118 as last addi- 
Haysi es fe 18, 128, 000 | 193 |f tion to4 
North Fork__- A ; 3, 681, 000 1 48 | reservoir 
; system, 
System total siailtlis apne Saga 74, 928, 000 | 1.30 
Pound... Links GCe a eunKek | 16, 052, 000 } 1. 66 
Fishtrap _- . aoe --| 37,067,000 | 1. 22 Do 
Haysi alternative orean | 12, 246, 000 1, 27 | ‘i 
North Fork . eames 3, 681, 000 1. 50 | 
System total. eae ...| 69,046, 000 1.35 | 
Additional reservoirs for flood control: 
Paintsville_.._-- i a A nares Sail BOB BND. bocce encnnssn) O7R! 
Yatesville__...- i 5 cRicisisaece niaiande hime cine macd 11, 528, 000 | _- ininaenk: ee 





1 As addition to Ohio Basin system without authorized Pound, Fishtrap, or Haysi projects and recom- 
mended Nortb Fork project in operation. Flood control effects in Big Sandy Basin would be small 


CayuGa INLET, ITHaca, N.Y. 
(H. Doc. 204, 86th Cong.) 


1. Problem considered.—This report is concerned primarily with prevention of 
flood damage resulting from overflow of Cayuga Inlet at Itahea, N.Y. Some 
flood damage occurs very year on developed areas along the inlet, and major 
flooding has occurred at least 10 times since 1900. Repetition of the maximum 
flood of record (July 1935) under present conditions would inundate 740 acres 
containing 640 residential units, 149 commercial units, and other developments, 
and would cause damages in excess of $1.5 million. Average annual damages in 
the area which would be protected by the recommended project are estimated at 
about $220,000 under present conditions. 

2. Recommended improvement.—The recommended improvement provides for 
reduction of flood damages along Cayuga Inlet in Ithaca, N.Y., by means of 
enlarged and additional channels and a diversion levee system. Three new rail- 
road bridges and two new highway bridges would be required in connection with 
the plan. 
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3. First costs.—The estimated costs of the recommended improvement, based 
on the cost of similar work in central and western New York, and prices prevailing 
in September 1958, are as follows: 


First cost: 
Federal ; 
Non-Federal - 


Sees . | $3, 950, 000 
en ee SS 2 1, 838, 000 


TOGA SoS fC pee Se ; A 5 5, 788, 000 
Annual cost of maintenance and operation (non-Federal) _ _- 30, 000 


| Exclusive of $33,000 for preauthorization studies already incurred 
2 Including cash contribution of $85,000. 


4. Benefit-cost ratios —Average annual costs and benefits and the benefit-cost 
ratio for the recommended improvement, based on an economic life of 50 years 
and an interest rate of 2.5 percent, are as follows: 


Federal Non-Federal | Total 


cee i ios Bh cada Saige 





Average annual costs: 
Interest and amortization___....-......--.-.-- LS own te By $145, 700 $67, 200 ceelaai 


ness UNE CNNORMNNNID os 2 aol aweewueaccatuc cases 300 | 300 
Maintenance and operation.-_-..........-...------ | en 30, 000 30, 000 
52-2 hed nahbos cdke marie veeeawanwanwan mad | 146, 000 97, 200 | 243, 200 
| —=—== = = > Ss 

Average annual benefits: | | 
Prevention of damage to existing facilities wee Soll 212, 200 
Prevention of damage to future facilities._......._-.-- ii ; Jeeiion 1 49, 400 
Land enhancement Sb Gala cern awacsh ewe anita ; iets 20, 700 
Total : a neanae ie ae 282, 300 
Nn eNO 00 OONND 5a ce ccd ese nacesca--.sacuen ~itcal sacl 1.2 


1 Based on development expected without provision of flood control measures. 

Precise anlysis on the basis of an economic life of 100 years has not been made. 
It is probable that such analysis would result in a slight increase in the benefit-cost 
ratio given above. 

5. Intangible project effects——The recommended improvement will eliminate 
need for evacuation of families under difficult conditions, and inconvenience 
caused by delays and detours resulting from flooding of highways. These bene- 
ficial project effects have not been evaluated in monetary terms. 

6. Current and future needs.—The recommended improvement will provide a 
high degree of flood protection to present and anticipated developments in the 
Cayuga Inlet area. 

7. Local cooperation.—The measures proposed are for flood control only. Prior 
to initiation of construction local interests will be required to give assurances 
satisfactory to the Secretary of the Army that they will (@) contribute in cash or 
equivalent work an amount equal to 2.1 percent of the first cost for construction, 
the contribution presently estimated at $85,000, and, if in cash, to be made either 
in a lump sum prior to commencement of work, or in installments prior to com- 
mencement of pertinent work items, in accordance with work schedules as required 
by the Chief of Engineers, the final apportionment of cost to be made after actual 
costs have been determined; (b) furnish without cost to the United States all lands 
easements, and rights-of-way necessary for construction of the project; (c) hold 
and save the United States free from damages due to the construction works; 
(d) maintain and operate all the works after completion, including that part of the 
existing channel and walls extending from the foot of Taber Street to mile 1, in 
accordance with regulations prescribed by the Secretary of the Army; (e) construct 
a highway bridge across the new channel at State Street and reconstruct the Clinton 
Street Bridge; (f) make all necessary changes in buildings, utilities, streets, and 
highway bridge approaches; and (g) prescribe and enforce regulations to prevent 
encroachment on channels and rights-of-way necessary for proper functio ing of 
the project, including the existing channel from the foot of Taber Street to mile 1. 
These requirements are in accordance with usual practice for projects of this type. 
The cash contribution required is in recognition of the land enhancement benefits 
which would be provided. 
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8. Extent of interest in project.—Local interests desire protection of properties 
located along Cayuga Inlet. The New York State Flood Control Commission 
has expressed willingness to furnish the required assurances of local cooperation. 

9. Repayment arrangements.—Repayment arrangements for the recommended 
improvement are described in the statement of local cooperation requirements jn 
paragraph 7, above. 

10. Alternative project considerations.—In devising the plan for flood protection 
in the Cayuga Inlet area consideration was given to reservoirs, levees and flood- 
walls, channel rectification and enlargement, diversion of floodflows, flood plain 
zoning and evacuation, and combinations of these measures. On the basis of the 
present and anticipated development of the area, related flood protection needs, 
and project costs and benefits, the recommended channel and levee plan was found 
to comprise the most logical means of providing flood protection. 


SMOKES CREEK, N.Y. 
(H. Doc. 200, 86th Cong.) 


1. Problem considered.—This report is concerned with prevention of flood 
damage resulting from overflow of Smokes Creek and its branches at Lackawanna, 
N.Y. Major flooding has occurred five times since 19538. Average annual dam- 
ages in the area which would be protected by the recommended project are esti- 
mated at about $117,000 under present conditions. 

2. Recommended improvement.—The recommended improvement provides for 
reduction of flood damages along Smokes Creek in Lackawanna, N.Y., by means 
of enlarged and deepened channels, with protection of banks and bridge founda- 
tions. 

3. First costs —The estimated costs of the reeommended improvement, based 
on the cost of similar work in western New York, and prices prevailing in January 
1958, are as follows: 
1st cost: 


ee oe age eee ee bonuses ts 1 $2, 041, 000 


aa etter ce eee ee ae Secession eas ee 23 638, 000 


Era ey eee 50) d [oo Se ate 8 3 2, 679, 000 
Annual cost of maintenance: Non-Federal___._........---.----- 5, 000 


1 Includes $67,000 for preauthorization studies, already incurred. 
2 Including cash contribution of $28,000. 


3 Exclusive of $509,000 for additional work, to be performed by local interests, necessary because the length 
of channel to be improved has been increased by those interests. 


4. Benefit-cost ratio —Average annual costs and benefits, and the benefit-cost 
ratio for the recommended improvement, based on an economic life of 50 years 
and an interest rate of 2.5 percent, are as follows: 























Federal | Non-Federal Total 
Average annual costs: 
pemperens Wine GenorGinatiom. ...... . 5 cocci ccc cecccnoccccce $74, 600 $23, 300 $97, 900 
NN II 0 5 i cnn cduincbabacoucseonundald Be Siendssiain wdon 200 
en neha eambewends | 5, 000 5, 000 
A Se So sisi hi daldtbnnbiecesahioen 74, 800 | 28, 300 103, 100 
Average annual benefits: vd 
ee a aaa 111, 400 
ee eo ac cocccadbasnulesencecuccccsalnwsccenvencees 111,000 
I a Ee ian bene iecidandadnwal henckpiuasennw 5, 200 
as sea buecmienndice whee acaitcamnineammeiane 127, 600 
I SIU i bc ond weiadncthinneinndindniaadtbins Blas teh abla baad’ shad’ 1,2 











1 Based on development expected without provision of flood control measures. 


It is considered that, even when properly maintained, a channel improvement 
project of this type would require major reconstruction after approximately 50 


years. It would not be realistic to make an analysis on the basis of an economic 
life of over 50 years. 
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5. Intangible project effects——The recommended improvement will eliminate 
the need for evacuation of families under difficult conditions and inconvenience 
caused by delays and detours resulting from flooding of highways. These 
beneficial project effects have not been evaluated in monetary terms. 

6. Current and future needs—The recommended improvement will provide 
a high degree of flood protection to present and anticipated developments in the 
Smokes Creek area. 

7. Local cooperation—The measures proposed are for fiood control only. 
Prior to initiation of construction, local interests will be required to give assurances 
satisfactory to the Secretary of the Army that they will: (a) contribute in cash 
or equivalent work 1.4 percent of the first cost for construction, with such contribu- 
tion, presently estimated at $28,000, if in cash, to be paid in a lump sum prior to 
commencement of work, the final allocation of cost to be made after actual costs 
have been determined; (6) provide without cost to the United States all lands, 
easements, and rights-of-way necessary for construction of the project; (c) hold 
and save the United States free from damage due to the construction works; 
(d) maintain and operate all the works after completion in accordance with 
regulations prescribed by the Secretary of the Army; (e) raise highway bridges 
across the South Branch at Wood Street and Johnson Avenue to provide vertical 
clearances satisfactory to the Chief of Engineers, and make all necessary changes 
in buildings, utilities, streets, and highway bridge approaches; (f) prescribe and 
enforce regulations to prevent encroachment on channels and rights-of-way 
necessary for proper functioning of the project; and (g) construct and maintain, 
in accordance with plans satisfactory to the Chief of Engineers, all the project 
works west of a point 3,840 feet downstream from Hamburg Turnpike, including 
channel enlargement and 2 jetties, both jetties to be extended as the lake shoreline 
may be changed; provided, however, the construction of the jetties may be 
postponed until, in the opinion of the Chief of Engineers, the work becomes 
necessary. The cash contribution required is in recognition of land-enhancement 
benefits which would be provided. This and the other requirements of local 
cooperation, except for that pertaining to work west of a point 3,840 feet down- 
stream from Hamburg Turnpike, are in accordance with normal practice for local 
flood protection. The latter work applies to an artificial channel through land 
created by local interests by placing fill, and is considered a local responsibility. 

8. Extent of interest in project—Local interests desire protection of properties 
located along Smokes Creek. The New York State Flood Control Commission 
has expressed willingness to furnish the required assurances of local cooperation. 

9. Repayment arrangements.—Repayment arrangements for the recommended 
improvement are described in the statement of local cooperation requirements in 
paragraph 7, above. 

10. Alternative project considerations.—In devising the plan for flood protection 
in the Smokes Creek area, consideration was given to reservoirs, diversion channels, 
levees, and combinations of these measures, as well as to the recommended plan. 
On the basis of the present and anticipated development of the area, related flood 
protection needs, and project costs and benefits, the recommended channel 
improvement plan was found to be the most logical medns of providing flood 
protection, 

MosaveE River, Catir. 


(H. Doc. 164, 86th Cong.) 


1. Project description—The recommended plan of improvement provides for 
a single-purpose flood control reservoir on the West Fork of the Mojave River 
about 2,000 feet upstream from its junction with Deep Creek. Project features 
are as follows: 


Dam: 
Type: Concrete gravity. 
Length: 443 feet. 
Height: 138 feet. 
Spillway: Ungated. 
Outlet works: Gated. 
Dike-type: Earth embankment. 


44845— 596 
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Reservoir: 


Storage allocations: Acre-feet 
NE Senn. on ce eck ee cane eed on — wae - 30, 180 
Ne ie te Sheree Sawn eet a waa vl see 

NE ar ees : Se es eae Ses cranes ---., 40, ioe 
Elevation, 
: “ feet mean Area 

Elevations and areas: sea level acres 
Spillway crest__----- Saeed eaten ijass cay eo 1, 057 


Maximum water surface 
Top of dam 


eet ee a 3, 122. 3 1, 460 

soban hee iy 

2. Project costs—Estimated costs for the recommended improvement, based 
on prices and conditions prevailing in March 1956, are as follows: 


RRS Sars 8 ek Gea ae Seateewussucc $3, 070, 000 
Average annual cost of operation, and maintenance --- -- -- Ex 18, 700 


3. Benefit-cost ratios —Average annual costs and benefits, and the benefit-cost 
ratio for the recommended improvement, based on an economic life of 50 years 
and an interest rate of 2.5 percent, are as follows: 


Average annual costs: 
Investment 


pee es ee Ba cwnwwaned =e .- $111, 000 
Operation and maintenance-.----.-.-.--..------ ie : 18, 700 
MR eese So scsi a) SO Sle. Kemer Sec es S58 _..'- 190,48 
Average annual benefits: Flood damage prevention__-_----- ~~ --- _ 241, 000 
Ratio of benefits to costs______ PbS cna Sea jl ag 1. 86 


Precise analysis on the basis of an economic life of 100 years has not been made, 
The probable net effect of a lower amortization rate, higher average maintenance 
accrue from operation of the recommended improvement would be those non- 
calculable benefits resulting from the prevention of interruption to traffic on the 
double track transcontinental railroad used jointly by the Union Pacific Railroad 
and Atchison, Topeka, & Santa Fe Railway Cos. Also, appreciable but intangible 
benefits would result from the increase in replenishment of the underground basins 
because of increased infiltration as a result of prolonging the river discharges over 
the sand and gravel parts of its bed. Danger of loss of life in the low residential 
areas of Barstow and Victorville would be reduced. 

5. Physical feasibility and provision for future needs.—The recommended plan 
is feasible from the standpoint of engineering and economics. The average 
reduction in damages from all floods would be approximately 65 percent. Essen- 
tially all damages from a flood of 20,000 cubic feet per second would be prevented. 
Water conservation for domestic, industrial, military, and agricultural purposes 
is of importance in this area. However, in connection with improvements for 
flood control, studies indicate that it would not be feasible,to develop a multiple- 
purpose project including water conservation and hydroelectric power. Con- 
servation of water by means of storage is infeasible because of the insufficient 
average seasonal runoff to meet the potential demands of all lands legally entitled 
to the water; the prohibitively high cost of a distribution system; the difficulty in 
establishing firm water rights; the high evaporation loss during periods of storage. 
Because the annual runoff fluctuates greatly, it is not feasible to provide sufficient 
storage for hydroelectric power. The topographical, geological, and hydrological 
characteristics of the basin are the primary causes of the high peak discharges and 
erosion rates. The establishment of the storage criteria for sediment is based 
on information available from observed floods. With an average annual sediment 
inflow allowance of 1 percent of the mean annual discharge of 22,000 acre-feet, 
the estimated 50-year sediment allowance is approximately 10,000 acre-feet. 

6. Extent of interest in project—Local interests desire flood control improve- 
ments and improvements for conservation of water, if feasible. The recommended 
project appears to be satisfactory to local interests and they have indicated their 
willingness to cooperate to the extent required. They have agreed to improve 
and maintain the Mojave River channel between the reservoir and Afton to 
accommodate flows up to 20,000 cubic feet per second. 

7. Alternative project considerations.—The control of floods by various types of 
reservoirs, channel improvements, and by combinations of both reservoirs and 
channel improvements was considered. Because multiple-purpose reservoirs, in- 
cluding water conservation, would not be practical, and because inclusion of 
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power features in the reservoir would be infeasible, no multiple-purpose reservoirs 
were considered in detail. Large expenditures for channel improvements are not 
justified. The cost of providing a channel adequate for the control of medium 
to large floods would be prohibitive, principally because of the length of improve- 
ments required. Further studies were limited principally to consideration of vari- 
ous sizes of reservoirs at several sites to maintain or reduce flows to the capacity 
of the Mojave River channel. The cost of a dam at the Upper Narrows site 
just above Victorville would considerably exceed the benefits and since local 
interests have strongly objected to this site, this project was not studied in detail. 
The estimated cost of a dam on the main stream immediately below the mouth 
of the West Fork, called the Forks site, is $12 million. Based on an economic 
life of 50 years and an interest rate of 2.5 percent, the annual charges would be 
$470,000, the annual benefits $365,000, and the benefit-cost ratio 0.78. The 
alternative plan, therefore, is not economically justified. Analysis on the basis 
of an economic life of 100 years would not substantially change the relative 
economic merit of the recommended and alternative plans. 


Watnut CREEK, CaLir. 
(H. Doc. 76, 86th Cong.) 


1. Flood problem.—Floods on Walnut Creek occur principally as the result of 
winter rainfall. About 6,100 acres in the flood plain at and below the city of 
Walnut Creek are subject to flood damage: Of this area, about 2,900 acres lie 
within the urban and suburban areas of Walnut Creek, Concord, and Pacheco. 
Land use is gradually evolving from agricultural to suburban, since the area is 
within-commuting distance-of the San Francisco Bay area. The 1955 flood caused 
damages estimated at $1,467,000. Average annual future damages, allowing for 
prospective development without flood control, are estimated at $1,187,000. 
Local interests desire flood control by means of channel improvements and bank 
stabilization. 

2. Considered solutions.—Consideration was given to reservoir storage, channel 
enlargement, levee construction, and various combinations thereof. Zoning is 
not considered acceptable in the area. Alternative plans considered variations 
in details, such as channel sizes, levee design, and number and location of drop 
structures. 

3. Plan of improvement.—The most feasible plan of improvement for Walnut 
Creek and the lower reaches of its principal tributaries consists of channel recti- 
fication and enlargement and levee construction. The improvement is designed 
to supplement the existing upstream project of the U.S. Soil Conservation Service, 
and also incorporate the concrete conduits through the city of Walnut Creek 
constructed or planned by local interests. The plan provides for 14.1 miles of 
channel four reinforced conerete drop structures, one stilling basin, 11.8 miles of levees, 
and 4 pumping stations. Estimated first and annual costs and annual benefits, 
based on July 1957 prices, a 50-year project life, and 2's-percent interest rate, 
are as follows: 

{All amounts in thousarrds of dollars} 





| 





Item Federal | Non-Federal | Total 
ra crak = ade a te Detect pty re eee ad Porprets 
Ist costs: | | 
Construction (Corps of Engineers)... -._- fee ne cas 1 $19, 420 | 0 1 $19, 420 
Lands, datnages, roads, utilities___- Sed ” a 0 | $4, 940 4, 940 
Cash contribution (see par. 4)..__- = . —1, 440 | 1, 440 |....-.--...--- 
Total net first costs. idice eataees --| 1 17, 980 6, 380 | 1 24, 360 
Annual costs: | 
Interest_..-. . Rt eee ee Saneecond 450 160 | 610 
Amortization. -_ 185 65 | 250 
Maintenance, operation and replacements- -.__--- ee 0 125 | 125 
t—— z SSRs eee 
Total annual costs_. 635 350 | 985 
Annual benefits: 
Flood damage prevention. ; ; =e bes | 1, 027 
Land enhancement. -- nee 255 
Total annual benefits ee ee .| 1, 282 
Benefit-cost ratio_..-- sae é j 1.3 


1 Excluding $40,000 for preauthorization surveys. 
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Analysis on the basis of an economic life of 100 years and an interest rate of 2\% 
percent would probably give a somewhat higher benefit-cost ratio, although the 
benefits of protecting the increased development assumed in later years might 
be offset somewhat by increased costs of maintenance, operation, and replacements. 
4. Apportionment of costs.—The costs of the proposed local protection plan were 
apportioned between the Federal Government and local interests in accordance 
with the Flood Control Act of 1936 as amended. The local share of project first 
costs includes a cash contribution of 7.4 percent of the cost of the work to be ae- 
complished by the Federal Government, presently estimated at $1,445,000, in 
recognition of the land-enhancement benefits expected. The remainder of the 
local first costs, presently estimated at $4,940,000, would be for lands, easements, 
rights-of-way, and relocations of roads, bridges, and utilities, except for railroad 
facilities. In addition, local interests would be required to maintain and operate 
the project, and make major replacements when needed, at an estimated average 
annual cost of $125,000; and hold and save the United States free from damages 
due to the construction works. / 


5. Discussion—The proposed plan of improvement is considered the most 
feasible and is economically justified. The Board of Supervisors of Contra Costa 
County by resolution dated January 21, 1958, stated that it would furnish, or 
make arrangements to furnish, all the requirements of local cooperation. 

Senator Kerr. General, we want you to know that you are always 
welcome here and we will be glad now to hear your statement. 


STATEMENT OF MAJ. GEN. EMERSON C. ITSCHNER, CHIEF OF 
ENGINEERS, DEPARTMENT OF DEFENSE 


General IrscuoneR. Thank you very much, Mr. Chairman. 

Mr. Chairman and members of the committee, it is a pleasure for 
me to again appear before you to discuss the activities of the Corps 
of Engineers in water resource development. 

First, however, I should like to introduce members of my staff who 
will appear before you later. 

First is Colonel Olmstead, Acting Assistant Chief of Engineers for 
Civil Works, taking the place of General Person temporarily; Colonel 
Smith, Assistant Chief of Civil Works for Eastern Divisions; Colonel 
Giesen, Assistant Chief of Civil Works for Midwestern Divisions; 
Lieutenant Colonel Vivian, Assistant Chief of Civil Works for North- 
western Divisions; Mr. McRae, Assistant Chief of Civil Works for 
the Lower Mississippi Valley Division; and Messrs. Anderson, Landen- 
berger, and Van Vladricken, of the Project Development Branch, 
Office of Chief of Engineers; Mr. Weinkauff, Chief of that Branch; 
and Mr. Walker, of the Programing Branch of the Southwestern 
Division in Dallas, Tex. 

Approximately a year has elapsed since enactment of the River and 
Harbor, Flood Control, and Water Supply Acts of 1958. 

The events of this year have provided further evidence of the value 
of wise control, development, and utilization of our Nation’s water 
resources, and of the need for careful planning to achieve this purpose. 

During the past year 28 navigation improvements, 2 bridge altera- 
tions, 2 shore protection projects, 11 local flood protection projects, 
4 flood control dams, and 1 multiple-purpose project—including 
power—were completed to the point of useful operation. 

Flood losses of about $300 million were prevented by all projects 
during fiscal year 1958, the last year of complete record. Power 
generation exceeded 26.5 billion kilowatt-hours. 

Senator Kerr. General, do you have an estimate of the value of 
that power or revenue it can produce? 
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General Irscuner. I can get that information for you, sir. I do 
not have it here. 

(The information referred to is as follows:) 

In fiscal year 1959, power revenues reported by the Department of the Interior 
from the sale of power from Corps of Engineers projects, together with revenues 
from power sold by the corps at the St. Marys’ River plant, amounted to about 
$70 million. 

General IrscuNer. Use of navigation facilities continued at a 
high rate. And recreational use of projects approached the 100 million 
visitor- -days per year mark. 

In total, some 23,000 miles of waterways have been improved for 
nav igation, including about 10,000 miles of channels which provide 
depths over 9 feet for modern barge transportation. Traffic on these 
waterways (exclusive of Great Lakes traffic) has grown from 8 billion 
ton-miles in 1929 to 115 billion ton-miles. Some 500 harbors on the 
coasts have been improved. 

In the flood control field, 151 flood control and multiple-purpose 
projects, and 300 local flood protection projects have been completed 
or placed in operation. These have prevented flood damages of 
over $9 billion to date—in the order of three times the cost of the 
flood control improvements. 

Over 6 million kilowatts of generating capacity have been installed 
in 32 projects. A substantial beginning has been made in meeting 
long-range water supply needs. “At 18 of the completed reservoirs 
capacity exceeding 1,200,000 acre-feet is under contract for municipal 
and industrial water supply. 

Reservoir releases for irrigation totaled 1,600,000 acre-feet in 1958. 
The completed reservoirs also have provided a major recreational 
resource. At normal pool levels they have a total water surface area 
of about 3 million acres, or almost 4,700 square miles. In 1958 at- 
tendance amounted to 95 million visitor-days, more than double 
the figure for just 5 years ago. These are some of the highlights, 

I am sure that the members of the committee are familiar with 
the magnitude of the completed civil works program. You have 
watched the total numbers of completed reservoirs and navigation 

rojects grow over the years, and you are aware of the substantial 

enefits being returned. I think the totals are impressive. What is 
more striking, however, is the rate at which demand for project 
services and use of projects is increasing. The fourteenfold increase 
in ton-miles of traffic on improved waterways between 1929 and 
1957, the tremendous growth in recreational use of reservoir areas, 
the increasing use of improved harbors for commercial and recrea- 
tional traffic, and the rapidly growing demands for reservoir storage 
for water supply and low flow regulation are examples. 

Senator Kerr. General, on page 1 the last paragraph, you said 
in total some 23,000 miles of waterways have been improved for 
navigation. That is not total mileage via inland waterways, is it? 

General Ivscuner. Our total authorized mileage is in excess of 
that, sir—something in the neighborhood of 28,000 miles of navigable 
waterways. 

Senator Kerr. I thought there was even a little more than that. 
Would you put the figure on that into the record? 

General Irscuner. Yes, sir. 
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(The tabulation referred to follows:) 


Mileage of U.S. waterways authorized for improvement and improved by the Corps of 
Engineers 


= 
} Authorized mileage, by depths, Improved mileage, by depths, 














in feet | in feet 
System or region re ze = = bedi 
| aw) | | ™ 
| | | 
U _ 9 to | 14 and bis Total va | 9to 14and | Total 
9 | 2 13.9 me over Ly 9 | 13.9 over 
ane pee wi = SMe haere. Te Ts | ce “ers re ee Fr er 
Atlantic coast. -- 3,079 | 2,428 1,099 | 6, 606 | 2,936 | 2,268 | 1,035 6, 239 
Fulf coast. _- | 2,985 | 2,432 431 | 5,848 2,810 | 1,216 | 396 4, 422 
Pacific coast __- Ljcdewy] (ERE 467 | 1,977| 1,171] 270 584! 2.095 
Mississippi River system_ | 5,877 7, 193 344 | 13, 414 3, 042 6, 451 273 9, 766 
Great Lakes. | 188 22 | 309 | 519 103 8 | 292 | 408 
et dee ae >) hee SS “. . = oo. nee 
Subtotal... ..-| 18,377 | 12,337 | 2,650 | 28, 364 | 10, 062 10,213 | 2, 580 | 22 855 
Duplicated mileage ! il 23 | 23 | 23 | 23 
Total mileage, all waterways. _| 13,377 | 12,337 | 2,627 | 28, 341 | 10,062 | 10,213 | 2,557 | 22, 32 
In rounded figures-_- : bknmbd dens ae 28, 000 23, 000 


| | | 
! ' 





1 In Gulf Intracoastal Waterway and Sabine-Neches Waterway. 


Senator Kerr. Proceed. 

General Irscuner. Growing demand for water resource improve- 
ments and their use is the inevitable result of increasing population 
and improving standards of living. 

In some areas we already are facing for the first time the fact that 
water is not an inexhaustible resource. The task before us is to 
determine the demands which must be met in the future and to plan 
wisely so that this may be done in an efficient manner. 

Some idea of the magnitude of the problem may be obtained from 
nationwide projections assembled in connection with comprehensive 
studies of major river basins now in progress. 

These envision an increase in population from more than 171 million 
today to 195 million in 1965, 248 million in 1980, and 370 million in 
year 2010. Similarly, the present numbers of households and people 
employed are expected to more than double in the next half century. 

Gross national product is expected to increase at an even greater 
rate. These projections, made on a middle-ground basis, provide 
positive advance warning of great expansion in demands for water 
supply, flood control, power, low-flow regulation, navigation, outdoor 
recreational opportunities, and other water -related services. Any 
major failure in meeting these demands on schedule will result in 
in serious disruptions in our economic growth. 

The answer is clear. We simply must adapt our water resource 
planning and development activities to the dynamic, long-range 
requirements of an expanding population and economy. This will 
require full recognition by all levels of government and all elements of 
our economy of the compelling importance of water resource develop- 
ment, and the full cooperation of all concerned in overcoming conflicts 
of interest and solving the problems of financial responsibility for 
this work. 

The works we build today must be compatible with plans for satis- 
faction of future needs if ultimate optimum development of our water 
resources is not to be precluded. 

This means that we must devise plans which will provide a guide 
to orderly, long-range development as well as select projects for 
immediate or early construction. 
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To the maximum practicable extent we recognize this requirement 
in our survey work. For example, in planning flood control measures 
consideration is given to the pattern of growth and development in 
the flood plain, the possibility of changed conditions resulting from 
redevelopment or zoning programs, and other factors which have 
bearing on determination of the long-range flood problems which would 
exist in the absence of improvement. 

Navigation studies take into account such factors as trends in vessel 
size and loading, barge and towboat development, and related navi- 
gation improvement, so that project depth and alinement, lock sizes 
and other physical factors may be chosen in full recognition of the 
most likely future conditions of use. As another example, power 
and water supply provisions are related to projections of load and 
demand. Studies of this kind seek to identify, insofar as practicable, 
the factors relevant to economic growth as a guide to formulation of 
projec ts and programs. 

The importance of comprehensive development of specific units 
or elements of basinwide plans also is becoming increasingly evident. 

We must strive to obtain the full advantages of multiple-purpose 
project development, including reduction in the cost of individual 
project services and effective utilization of limited project sites. The 
strong, well-established trends toward recreational use of reservoirs 
and inclusion of water supply storage are compelling examples of the 
need and possibilities for multiple-purpose use. 

Senator Cass. General Itschner, your last sentence there, in which 
you refer to the trend toward recreational use of reservoirs and 
inclusion of water supply storage, you mention there two purposes 
which under my observations seem to have increasing importance in 
recent years, and were not present in our original thought about 
flood control in river and harbor projects, is that correct? 

General Irscuner. Yes, Senator Case, I think that is quite correct. 
The original concept was that all of our projects should be either for 
navigation or flood control. But in recent years, the requirements 
for recreational use and water supply have increased manyfold. 
We have only to pass along the highways many miles from lakes or 
waterways of any type and we notice the great increase in the number 
of small recreational craft that are being sold along the highways 
We also see boats carried on trailers in great numbers over the week- 
ends. We feel that both of these uses are becoming increasingly 
important and they are a very real and necessary part of the program 
that must be recognized. 

Senator Cask. Has the corps attempted to make any dollar and 
cents evaluation of the public benefit or. value of visitor-days? 

General IrscHNER. Yes, sir; we have, and we believe in our studies 
that the best way to attempt to evaluate the recreational benefit 
under existing procedures and laws is to go to the National Park 
Service or to the State agency concerned with recreation and deter- 
mine from them, if possible, what is the value of recreation at a 
specific reservoir. 

It will vary somewhat, depending upon the presence of other like 
facilities in that area. We have found that the general value that 
they give us varies between 50 cents and $1.50 per visitor-day. 

We think that those values are quite conservative and those are 
the values that we use. 
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Senator Case. Mr. Chairman, I recall that in consideration of 
some legislation a year or two ago you suggested that a dollar per 
day might be a figure that could be used in evaluating the benefits 
of a given project. Now General Itschner has just suggested that in 
going to agencies which have been in this field of public recreation, 
such as the National Park Service, he finds valuations ranging from 
50 cents to $1.50. Thus I assume that your estimate, Mr. CG hairman, 
of $1 a day at least is an average that is midway between these two 
figures. 

Now applying that to the figure given earlier in General Itschner’s 
statement, of an approach to 100 million— 

Senator Kerr. The actual figure is 95 million. 

Senator Case. Visitor-days, and that having doubled in the last 
5 years gives a pretty sharp pinpointing of a trend. 

‘General Irscuner. Ye ‘S, Sir. 

Senator Cass. As well as the valuation of the social benefits. 

General IrscuNner. Yes, sir. Last year the amount was 95 million 
visitor-days, and based upon the experience so far this year, we have 
every reason to suppose it will exceed 100 million visitor- days this 
year. 

Senator Casg. If we could assume that the benefit of the recrea- 
tional features of these projects would be $100 million in this year, 
then for the large part that offers a considerable augmentation of the 
benefits used in determining the benefit-cost ratios on these projects. 

Senator Kerr. Would the Senator yield? 

Senator Casn. Yes. 

Senator Kerr. I recall with a great deal of satisfaction, the grati- 
tude and pride in title 3 of the Flood Control Act of 1958, legislation 
sponsored by the Senator from South Dakota and the Senator from 
Oklahoma, having to do with including the economic value of storage 
space for municipal and industrial waterway projects. 

It is my hope that the Senator from South Dakota and I may be 
able to put a title 3 into this omnibus bill, which would be a direction 
for the recognition of the economic value of recreation features. So 
I want you to know that I am listening with a great deal of gratifica- 
tion and satisfaction to what he is saying on this subject. 

Senator Casr. Mr. Chairman, it always gives me pleasure to make 
an observation that affords the chairman an opportunity to pat us 
both on the back in the splendid manner in which he is able to do, and 
I want to come to that water supply storage feature, because that 
was the second phrase in the sentence to which I directed attention. 

But before I go to that, I want to point out also that General 
Itschner at one point in his statement referred to the flood control 
projects and said— 

These have prevented flood damages of over $9 billion to date in the order of 
three time the cost of the flood control improvements. 

There is a sentence in the statement, Mr. Chairman, in coming 
from the Chief of Engineers, that ought not to be overlooked in any 
review that may be made of his testimony today, and I have inter- 
rupted here in order to put a little emphasis on some of these signif- 
icant statements that the Chief of Engineers is making. I would 
like to have the people of the country, the press and others who have 
sometimes referred to flood control projects as pork-barrel projects 
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or logrolling projects, to get the significance of a statement that the 
flood damages prevented to date would be capitalized at $9 billion 
which is in the order of 3 times the cost of the flood control improve- 
ments. When a flood strikes a section of the country and the news- 
apers are filled with headlines about the homes that are inundated 
and the families that are driven from their homes and the highways 
that are destroyed or the power projects that are thrown out of 
commission or the loss and suffering that is given, they don’t talk 
about the pork-barrel projects. They talk about the damages that 
are threatened and they report those damages in millions of dollars. 

It isn’t quite as spectacular when you don’t have the damage, 
but I do think a statement that the flood damage prevented in these 
projects to date are in the order of five times their cost is a statement 
that is worthy of attention and emphasis. 

Now then, coming to this other phrase that was used in the sentence 
of the Chief, at which point I interrupted him, you referred to the 
inclusion of water supply storage as a compelling example of need 
and possibilities for multiple-purpose use. 

It is true, as the chairman has suggested, that in the omnibus 
Rivers and Harbors Act last approved, we included a new title, 
title 3, on water supply. Time has not permitted too much use of 
the provision of that title, but I would like to invite the Chief of 
Engineers if he could at this time to give or to make some observation 
about the use and prospective use of the water supply title of the 
last omnibus bill. 

I have in mind that we made a provision not merely for current 
water supply projects, but we authorized the engineers in their design 
of projects hereafter to include an accommodation of prospective 
water supply requirements. 

So I would like the Chief if it meets your purposes, Mr. Chairman, 
to develop a little bit his expression with regard to water supply 
storage. 

General ItscHNneErR. Senator Case, title 3 to the last omnibus bill, 
which we call the Water Supply Act, provided, as you know, that 
local interests could obtain future storage space in reservoirs for 
water supply purposes for industry or domestic use without interest 
for a period of 10 years, and also they could repay the cost of that 
water supply over a period of 50 years. 

Senator Casre. And that reimbursement for the capital costs 
should start when they start using the project? 

General Itscuner. That’s correct, sir, including the cost of interest 
on the capital investment. We feel that that provision was an 
extremely wise one which will provide for water supply in the future 
which will be so urgently needed as we look at the picture today. 
However, the time has been rather short since that act has been 
enacted, and our reports take a long time to process. Consequently, 
while we have had a great deal of interest in it, we have not yet been 
able to determine just what that interest will be in quantitative 
terms. Some of the projects that you will consider in this bill do 
have water supply included in them. But actually I don’t think 
any of them have provision for future water supply under the terms 
of title 3 of the 1958 omnibus bill. 

Senator Case. Thank you very much. I just thought that several 
of the statements you were making have a considerable significance, 
and possibly by a little interruption it would provide some emphasis. 
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So that those who read these hearings or report them will give an 
opportunity to—— 

General Imscuner. If I may add just a word, sir, to what you have 
said about the value of flood control. I think it would interest the 
committee. 

Omitting the Mississippi River flood control project, because that 
has been in existence so much longer than the rest, about 30 vears 
now, and taking all of the other flood control projects in the Nation, 
the average length of time that those projects have been effective has 
been 10 years. Now these projects have produced flood control say- 
ings so far in those 10 years of $3 billion out of that total of $9 billion 
that I gave you, the other $6 billion being the Mississippi River project. 

Therefore in just 10 years we have produced benefits of $3 billion 
from projects that cost $2.8 billion. 

Senator Case. And of course the life of those projects is con- 
siderable? 

General Ivscuner. The life, Senator, is extremely great. It is 
much more than the 50 years that we use in our studies leading to an 
economic determination as to the justification of the project. I 
don’t think we can quite multiply the benefits by 5 because we are 
considering a theoretical 50-year life as compared with 10 years of 
experience, because we do have to take into account the inflation 
factor. Neverthele ‘ss, the increase is great. It is at least 2.5 to 1. 

Senator Casr. Just one more observation and I shall let you pro- 
ceed with your statement. You referred at page 3 of your statement 
to the prospectiv e increase in population. You said, ‘“These envision 
an increase in population from more than 171 million today to 195 
million in 1965,” which is just about 5 years away, “248 million in 
1980, 370 million in the year 2010.” Have you made any estimate of 
the increase in demand that this increase in population will make so 
far as domestic water use is concerned? 

General IrscHner. We have assembled such information. I do 
not have those figures here. The per capita increase will be quite 
great in addition to the population increase, so that the product of 
the two results in a very great requirement for water for domestic 
purposes in future years. 

I might say that those figures which I have used are ones which 
were given to us by the Department of Commerce, and they are 
median figures, particularly derived for our studies and especially the 
Delaware River study. 

Senator Casr. If my memory serves me correctly, one of your 
predecessors, General Sturgis, in making the review before this com- 
mittee stated that as of the time he was making it our requirements 
for water for domestic and municipal use had increased since the turn 
of the century by fourfold, of which half was attributable to a doubling 
of the population, the other half attributable to the increased amount 
of water that we use in our modern way of life. 

If that factor were to be applied to the figures that you supply here 
on population, it would certainly emphasize the importance of water 
storage, and it does give point I think to the action of the Senate a 
short time ago in creating the special or Select Committee on Water 
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Resources which is chairmaned by the distinguished Senator from 
Oklahoma, the chairman of this particular subcommittee. As time 
goes on I know that those of us who were privileged to serve on that 
select committee will be calling on you for additional data in this 
field. 

General IrscHNrER. Senator Case, I believe that a large part of the 
increase is due to the much greater industrial use of water, although 
there is also an increase in domestic use, and I feel sure that that will 
continue to grow as time goes on and it will accelerate. 

Senator Casg. I think I omitted the word ‘industrial.”’ That 
should have been included with the domestic use. I think the four- 
fold increase did include the industrial. 

Senator Kerr. I do not think so. The fourfold increase that you 
referred to came about first by reason of the population more than 
doubling, and second by reason of the increase in the per capita 
consumption. I think that since 1900 that the per capita consumption 
of water for domestic purposes has more than doubled. 

General Itscuner. I can’t answer that, sir. 

Senator Caszn. Mr. Chairman, I suggest that we give the Chief of 
Engineers an opportunity to put those figures into the record at this 
point. 

Senator Kerr. I would like that. 

Senator Casr. With some delineation as to the source of the 
increase. 

General Irscuner. Yes, sir; I shall make a statement on that 
entire subject for insertion into the record if desired by the committee. 

(The statement referred to follows:) 


WatTER SupPuLy 


The fourfold increase in use of water to which reference is made applies to total 
use rather than per capita use. (See page 19 of record of hearings before a sub- 
committee of the Committee on Public Works of the U.S. Senate on 8. 414, 8. 
524, S. 1069, and others, April 18, 19, 20, 21, 1955.) This increase is the combined 
result of about a twofold growth in population and about a twofold growth in 
per capita use of water for all purposes during the period 1900 to 1950. 

The following figures, assembled by the U.S. Public Health Service from, vari- 
ous studies and sources, provide information on experienced and prospective 
fresh water use. 

TaBLE A.—Total fresh water use 


Total fresh water use 





Year | Population | 

(millions) | Billions Gallons 

| | of gallons per capita 

| per day per day 
1900... a pal ara t waste delies Wii ak gl aha sigs abe taneaboes th tobriina enna Saat | 76 | 41 a 540 
Mohs co. ..c.~. ae erik eee ats ad eka | 151 | 170 | 1, 130 
Et ee a on ee eee 165 | 221 1, 340 
erect re SP apnes ed als hte eae 170 | 268 1, 575 
obo tien hn sachet oedema hha ds enti aasecncanees<s] 220 1 453 2, 060 
St Stout DES outed s Such ousna cde daha eiehemene cn wtan 275 597 22,170 





1 From Business Service Bulletin 136, Business and Defense Service Administration, U.S. Department 
of Commerce, January 1956. 

? From Industrial College of Armed Forces Thesis No. 143, by D. R. Woodward, Department of the 
Interior, April 1957. 
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TABLE B.—Fresh water use for major purposes 













Fresh water use for major purposes. (Upper figure 
in billions of gallons per day. Lower feu in 
parentheses in gallons per capita per day, based 

y Popula- on total population.) 
ear 






millions 

Indus- 
trial 

(direct) 








Rs hevkcn sted beckpiphtloenssatdeeaeun 
(430) 
Se diatk tec cbbiinastnnguencscnnceocseccs 91.2 
(555) 
FE iigbtineniceueincpeiand pmeeReeatnn sm § 246. 4 
5(1, 120) 

Ne Pek cadiabaddsdadiviecspecnpcosevese 


394. 2 


1 From U.S. Geological Survey Circular 115, ‘‘ Estimated Use of Water in the United States, 1950.” 
2 Including industry served by municipal systems. 


3 From U.S. Geological Survey Circular 398, ‘‘ Estimated Use of Water in the United States, 1955.” 


4 From Business Service Bulletin 136, Business and Defense Service Administration, U.S. Department 
of Commerce, January 1956. 


5 Includes undetermined quantity of brackish water. 


6 From Industrial College of Armed Forces Thesis No. 143, by D. H. Woodward, Department of the 
Interior, April 1957. 


Table A discloses that the fourfold increase in total water use experienced 
between 1900 and 1950 may be expected to be almost repeated during the shorter 
period from 1950 to 1980. The key factors again will be an approximate doubling 
of both population and per capita use of water. Table B indicates that direct 
use of water for industrial purposes will continue to become an increasingly 
important component of total water usage. Some adjustment of the prospective 
water use figures given in the tables for years 1975 and 1980 would be necessary 
to conform to the population estimates referred to by General Itschner, which 
envision a total population of 248 million in 1980. The changes would not be 
sufficient to modify the general pattern and magnitude of use indicated by the 


tables. 

Senator Kerr. I want to say that I was here at the turn of the 
century, and the domestic consumption in the average home was for 
drinking and cooking water. And you look at the domestic consump- 
tion of water now, it is by reason of many uses different and at times 
unrelated to either cooking or drinking. 

I would like to ask a question or two there about the economic 
benefit of flood-control projects. What is the basis of the so-called 
cost-benefit ratio, General? 

General Itscunrer. A benefit-cost ratio, Mr. Chairman, is a ratio 
of the benefits which we anticipate a project will produce over a 
theoretical life of 50 years to the cost of the project at the time it is 
built plus the interest on that cost plus any maintenance, operation, 
and replacement charges. 

Senator Kerr. In other words, if you come here and say a project 
has a cost-benefit ratio of 1.2 to 1, that means that in your opinion 
that project, No. 1, will produce enough benefits to pay for it in 50 
years plus its cost of operation plus the cost of repair, improvement 
and replacement plus interest? 

General IrscHNER. Yes, sir. 

Senator Kerr. So that at the end of 50 years it will have produced 
enough benefits to do all of those things, to pay for the cost of the 
project with an increment of 20 percent above the initial cost? 

General Irscuner. That is correct, sir. 
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Senator Kerr. All right. Now then, you tell us that flood-control 
projects costing 2 billion 8, aside from those on the Mississippi, have 
produced benefits in the field of prevention of damages by reason of 
floods alone of $3 billion? 

General IrscHNeER. That is correct. 

Senator Kerr. In 10 years? 

General Irscunrr. Yes, in an average life of 10 years, yes, sir. 

Senator Kerr. Now what is the average in your judgment roughly 
of the cost-benefit ratio of all of those projects as disclosed by the 
recommendations and the statements of the Corps of Engineers to 
the Congress as a basis for the authorization of them when authorized? 

General Irscuner. I compute that, sir, and the average benefit- 
cost ratio, weighted for the various costs of the projects, was 1.5 to 1. 

Senator Kerr. Which meant that in a period of 50 years it would 
pay itself out with a 50 percent additional increment, on the basis 
of the estimates that were used by the Congress when it contemplated 
an incremented authorization? 

General ItscHnNER. That is correct, yes. 

Senator Kerr. But experience has proven it to be far more valuable 
than the estimates indicated they would be at the time of their 
authorization ? 

General ItscHnER. That’s correct, sir. 

Senator Kerr. Now was the $2.8 billion the cost of those projects 
attributable to the flood-control features, or was that figure what 
represented total cost? 

General IrscuneR. No, sir. The $2.8 billion figure I gave you was 
the cost of those projects assessed against flood-control features. 

Senator Kerr. Attributable to flood control? 

General IrscHNER. Yes, sir. 

Senator Kerr. So that actually instead of a project paying itself 
out on an average with a 50 percent additional value in a period of 
50 years, experience on all of the projects in the United States, all 
the flood-control projects in the United States, exclusive of those on 
the main stem of the Mississippi, has been that they have more than 
paid themselves out in 10 years. 

General ItscHNER. That is correct, sir. 

Senator Kerr. Now you said that you didn’t know whether the 
future prevention of damages would accelerate at an equal rate or 
not. I notice a little further along in your statement you make the 
statement that in the Ohio River Basin, for example, eight authorized 
reservoirs and two: considered for authorization have been subjected 
to encroachments to the extent that they are no longer feasible. 

That is because of greatly increased improvements in the areas 
where the reservoirs were planned or contemplated as being desirable. 

General Itscuner. Yes, sir. That is due to increases in the amount 
of construction and the value of that construction in the flood plains. 

Senator Kerr. I figure that people build homes and industries in 
there where the cost now would be prohibitive from the standpoint 
of making it feasible; is that correct? 

General Irscuner. Yes, sir- 

Senator Kerr. Now hasn’t the building below these flood control 
reservoirs increased by leaps and bounds beyond the physical en- 
vironment at the time a project was authorized? 
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General IrscuHnrr. Very greatly; ves, sir. 

Senator Kerr. Your estimetes made at the time of what the 
savings would be by reason of the prevention of floods were based 
and are based when made to this committee on the environment at 
the time the survey is made, isn’t it? 

General Irscuner. That’s right, sir. 

Senator Krrr. It doesn’t include an estimate by you of the 
prevention of damage in an area where heretofore, because it was 
flooded it was either undesirable for human habitation or industry, 
and it has changed so that after the project has been developed and 
completed, there will be great growth and expansion there. You 
don’t give effect to that erowth and expansion in your estimate as 
to the cost-benefit ratio? 

General ItscHNErR. No, sir, we do not include in our computation of 
benefits from flood control any consideration of increased development 
in the flood plain, made possible by the project. We consider these 
benefits to be in the category of land enhancement, and they are con- 
sidered in our computations as such. 

Senator Kerr. Actually then the situation is that to the extent 
that the area is improved and the value of the physical property there 
increased, the value of the prevention of floods proportionately in- 
creases? 

General Ivscuner. That is correct, sir. If I could give you two 
or three figures to illustrate that point, on the same overall basis, 
excluding the Mississippi Valley, beeause. of its greater life, we found 
that over a life of 50 vears all the projects constructed to date which 
cost $2.8 billion that I spoke of would return for every dollar spent 
$2.50 for pure flood control of existing construction in the flood plains. 

Senator Kerr. At the time they were constructed? 

General ITscHNEk. Existing at the time they were constructed, as 
well as improvements we estimate would occur if the project had not 
been built. 

Senator Kerr. Yes 

General Itscuner. And in addition $1.50 for the protection of 
construction that has been built in the flood plain since the project 
has been authorized, up to the present, making a total of $4. 

Senator Kerr. In the first 10 years? 

General ItscuneEr. Yes, sir. The reason why that does not come 
out to $5, which you might say is what it should be, sinee 5Q years is 
5 times the 10 years of record so far, is that I have discounted both of 
these figures for the devaluation of the dollar, the inflation factor. 
That has been taken out. 

Senator Kerr. I would say, General, and I do not say it eritically, 
it could be interpreted as being commendatory, I would say that you 
have maintained the reputation of the Corps of Engineers . I would 
say that you have maintained the traditional reputation for conserva- 
tism of the corps in making their estimates. 

Genrral ItscHner. We strive to be conservative in our evaluation 
of benefits. 

Senator Kerr. | won’t say that you have succeeded and that is not 
critical, that is commendatory, because it puts you in the position 
where you come here to the Congress they are justiffed i in we Ling on 
your recommendations with the assurance that the project will have 
at least the value and the benefit that you give it. 
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General IrscHNeEr. Shall I proceed, sir? 

Senator Kerr. Yes. 

Senator RanpotpeH. Mr. Chairman, before he proceeds with his 
statement it is my desire to question the witness. 

General Itschner, during my years in the House of Representatives, 
I had a continuing interest in the Potomac River Basin and the tribu- 
taries to that stream. West Virginia as vou well. know, is in a sense 
the father and/or mother of many rivers, including the Potomac. I 
have attempted to familiarize myself since coming to the Senate with 
the studies which have been carried forward in connection with the 
Potomac River and its tributaries. 1 am learning, of course, and I 
want to be helpful in connection with the further programing on this 
waterway. If appropriate at this time could you answer with refer- 
ence to flood control only? Is the flood control problem, insofar as 
the District of Columbia is concerned, a minor, a median, or a major 
matter at the present time, speaking in terms of improvements and/or 
installations on the Potomac River and its tributaries? 

General IrscHnerR. The District of Columbia, Senator Randolph, 
does have a flood problem. I would say that it is not relatively a very 
serious one, but a very severe flood would cause quite an appreciable 
amount of damage. The exact amount I am not able to say. This 
study which you mentioned and which is currently underway will 
develop the figures for flood damage in the District of Columbia. 

Senator Ranpo_pH. You have indicated that the flood control 
phases of the construction in‘or on the Potomac and its tribytaries 
is not the major matter concerning the engineers at the present time. 
Is that correct, or am I in error? 

General IrscHNneEr. I did say in the District of Columbia, sir. | 
think that the flood problem is not as serious as in many places. But 
it is a real problem. 

Senator Kerr. As limited to the District of Columbia? 

General IrscHNeER. Yes, sir. 

Senator RANDOLPH. That is correct. I want to go further and ask 
you if the concern of the Engineers is related now in your specific 
studies more to adequate water resources and the pollution-abatement 
problem? 

General IrscHnER. The resolution under which we are making the 
comprehensive Potomac River study, sir, requires us to study the 
basin to develop the best solution for -all the water-resource develop- 
ment and flood control problems in the basin, so we must consider 
all of them. 

Now, pollution, of course, is a very serious problem in the Potomac 
River below Great Falls. The water supply problem is a serious one 
today and will become increasingly serious as years go by. If I had 
to say which one of all the problems was the most critical and will 
become even more critical in the future, I would, of course, say water 
supply. 

Senator Ranpo.tpx. General Itschner, I refer to the action by the 
Public Works Committee in adopting a modifying resolution in 
connection with the comprehensive survey which you have me ntioned, 
and which was’followed by a directive from the Senate Appropriations 
Committee with reference to the Potomac River. 1s this something 
that vou feel will be damaging to the study of the Potomac River and 
its tributaries in an effort to cover all these fields in which you have 
indicated this very keen interest? 
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General Irscuner. I believe that any limitation on the study will 
be regrettable because with it the study will not give us the best 
development, which we always seek, for the solution of all the water 
problems. 

I feel that we should be given the free hand that we had at the time 
the resolution was passed, so that we can propose to Congress what 
we, from our engineering viewpoint, consider to be the best overall 
solution. 

The Congress then can accept or reject it in toto or any part thereof 
based upon other considerations. 

Senator RanpoupH. General, you will recall 1946. I was a Member 
of the House in that year, that there was a feeling, a very real concern 
on the part of literally hundreds of citizens of the State of West Virginia 
and of the adjoining Commonwealth of Virginia, that the Engineers 
were thinking in terms of multiple-purpose high dams on the Potomac, 
and if such a report were sent to the Congress, there might be a certain 
momentum behind it which could culminate in this type of installation 
or installations on the Potomac and its tributaries. They believed 
such a program, if finalized might destroy literally tens of thousands 
of acres of very productive agricultural lands in the areas in which 
I have made mention. For that reason, recalling the situation at that 
time, Senator Byrd of West Virginia and the Senator now attempting 
to be objective in his discussion of this matter with you, wished to 
obviate a repetition of that conflagration. It was that hope which 
caused us to proceed to urge an emphasis on the matters of adequate 
water supply and stream pollution abatement, coupled with flood 
control in the Potomac River. We wished to guard against the 
peapnent seemingly placed in 1946. We believed it to be necessary 
to lessen that tension, and not repeat again, in the period in which 
your study is now proceeding, the direction it once took. 

Perhaps this is a little involved, but it is very important to West 
Virginia. I have had delegations within the last week calling upon 
me, expressing varying viewpoints on this matter. I am conscious 
also of the meeting sponsored a few days ago by the Corps of Engineers 
when some 150 persons, including perhaps 50 or 60 from West Virginia, 
were present at an all-day session here in Washington. It seemed to 
me that with these questions to the witness on matters of flood con- 
trol, it was appropriate to discuss this subject, which is very near to 
us in West Virginia and relates itself also to the national capital area. 

Are there other comments, General, that you wish to make on this 
matter? 

General ItscHneER. I might say, Senator, that in making this study 
of the Potomac Basin, the Corps of Engineers had no preconceived 
ideas as to a solution. I personally have no idea at all at this time 
as to what would be the best solution. Whether power, for instance, 
would be justified at one or more projects in the basin would have to 
be determined, and that is the manner in which we go about these 
studies. 

We try to do the best we can in determining what we think is the 
best for the people of the country as a whole. Quite often it happens 
when we are considering reservoir projects, the benefits—or at least 
the major portion of them—accrue to the people living downstream. 
Not all, because the waters of that reservoir might be used by the 
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people upstream or the recreational features might be used by those 
people. 

But inevitably there comes about a conflict of interest. People 
downstream often are protected by reservoirs against the ravages 
of flood. The people who live in reservoir areas lose their land. 

Often that is quite valuable land because it is in the river bottom 
and very frequently it is some of the best land for agriculture. 

That is all considered in perhaps a cold dispassionate manner in 
the survey report, because we consider the value of that land, and 
we consider the value of benefits from the project which must take 
that land, and we weigh the two and we finally come up with a recom- 
mendation. But it admittedly does not consider the fact that some 
people lose and others gain. We have no way of taking care of that 
factor. But on the whole the balance must be tow ard. a gain or we 
do not recommend the project. I realize there is a great deal of 
controversy in the Potomac Basin. I can quite well understand it. 
I am always very sympathetic to the people who lose in these major 
development schemes. I do think, though, that unless we are in- 
structed otherwise, we must come up with what we consider to be the 
best overall solution for the country as a whole. And I think it is in- 
cumbent upon us at the same time to point out these various factors 
that we weigh in coming to that determination. 

Senator Ranpoten. Mr. Chairman, only one other observation 
and I have concluded. Is it not a fact that, in the very nature of 
these surveys, what might appear to you to be very valid programing 
in 1946 would not be valid 10 or 12 years later? Is that not correct? 

General IrscunerR. That is quite possible; yes, sir. 

Senator RanpoupH. And within the corps you do modify the type 
of dams which you think should be built and the sites at which these 
dams would be located. Is that not true? 

General IrscHNER. Yes, sir. 

Senator Ranpotew. Mr. Chairman, I appreciate your cooperation 
in permitting me to interrogate the general on this very important 
subject. I thank the witness. 

Senator Kerr. You may proceed with your statement, General. 

General IrscHNER. Multiple-purpose reservoirs unquestionably will 
continue to be key weapons in meeting the challenge of effective water 
resource development. 

They provide opportunity for reduction of flood damage by storage 
of excess runoff; for controlled use of -stored water for municipal, 
industrial, agricultural, and navigation water supply; for the produc- 
tion of power; for low flow regulation ; for recreation; and for fish and 
wildlife conservation; in various combinations consistent with the 
needs of the areas to be served. 

Good reservoir sites are being lost at an alarming rate as develop- 
ment of our river valleys continues. In the Ohio River Basin, for 
example, eight authorized reservoirs and two considered for authori- 
zation have been subjected to encroachments to the extent that they 
no longer are feasible. 

Six additional sites may be lost during the next 10 years if present 
trends continue. This pattern extends to the Missouri, the upper 
Mississippi, the lower Mississippi, and other basins throughout the 
country. 


44845—59——_7 
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Senator Casz. Mr. Chairman? 

Senator Kerr. The Senator from South Dakota? 

Senator Case. Senator Cooper had to leave a few moments ago, 
He asked me at this point to ask a couple of questions with respect to 
this encroachment in the Ohio River Basin. 

General Itschner, could you either state now or supply for the record 
a list of the eight reservoirs that were authorized and two that were 
considered which had been subjected to encroachments to the extent 
that they are no longer feasible in the Ohio River Basin? 

General IrscHnrer. Yes, sir, I have that list if you would like to 
have it inserted in the record, or I could give it to you now. 

Senator Casr. I think for this purpose probably it would be best 
to insert it for the record, and in each case to give a brief description 
of the nature of the encroachment. I think that Senator Cooper 
had in mind particularly where the six additional sites are threatened 
that it would be helpful if the nature of the encroachment could be 
given to see whether or not some local consideration might be given 
to modifying the encroachment to preserve the site. 

General ItscunerR. Yes, sir; I shall be very happy to furnish that 
information. 

Senator Case. Thank you. 

(The information referred to follows:) 


ENCROACHMENT ON RESERVOIR SITES IN OHIO RIVER BASIN 


In general, various degrees and types of encroachment on reservoir areas in 
the Ohio River Basin are increasing flowage costs. Eight reservoirs previously 
authorized appear to be precluded from development at this time because of 
encroachment. One of these, Turtle Creek Reservoir, Pa., was deauthorized 
by the Flood Control Act of 1958 in connection with authorization of local pro- 
tection measures. In the case of Clendenin Reservoir, W. Va., another of this 
group, an alternative project is under construction. Two additional reservoirs 
considered but not authorized also appear to be precluded from development 
at this time because of encroachment. In the case of six additional reservoirs, 
either authorized or considered but not authorized, the trend toward encroachment 
is such that development may be precluded on this ground within the next 10 
years. Detailed information follows: 


TABLE A-—-AUTHORIZED RESERVOIRS WHICH APPEAR TO BE PRECLUDED FROM 
DEVELOPMENT AT THIS TIME BECAUSE OF ENCROACHMENT 


Turtle Creek Reservoir, Pa. 


Location: Turtle Creek, Pa. (Monongahela River Basin). 

Authorized by: Flood Control Act of December 22, 1944. 

Deauthorized by: Flood Control Act of 1958. 

Nature of encroachment: Subsequent to authorization of Turtle Creek Reservoir 
a western extension of the Pennsylvania Turnpike was built through the reservoir 
area, and extensive residential and commercial development occurred in the 
reservoir area near its head at Murrysville, Pa. Construction of the project 
would have necessitated raising of about 2.0 miles of the Pennsylvania Turnpike 
as much as 57 feet to clear the proposed reservoir-full level, and acquisition or 
protection of new developments at Murrysville, at an estimated cost of $6,100,000 
under January 1957 prices and conditions. Turtle Creek Reservoir was de- 
authorized by the Flood Control Act of 1958. Local flood protection measures 


along lower Turtle Creek and lower Thompson Run were authorized by the 
same act. 


Eagle Creek Reservoir, Ohio 
Location: Eagle Creek, Ohio (Beaver River Basin). 
Authorized by: Flood Control Act of June 28, 1938. 


Nature of encroachment: The recently completed Ohio Turnpike, a four-lane, 
divided highway, crosses the South Fork arm of the reservoir area. To provide 
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a 5-foot freeboard for this crossing above the proposed reservoir-full level would 
require raising of about 2,400 feet of the turnpike. At the time of reservoir 
authorization the Harbison Walker Refractories Co. operated an extensive silica 
sand quarry in the Nelson Ledge on ppeee along a line of the Erie Railroad 
where it crosses the reservoir area. his company subsequently acquired addi- 
tional property for its continuing operations. The General Refractories Co., 
also, now has a silica sand quarry on property which would be involved by Eagle 
Creek Reservoir. The cost of project adjustments necessary to compensate for 
the above conditions has not been computed but would be large. The project is 
classed as inactive. 

Clendenin Reservoir, W. Va. 

Location: Elk River, W. Va. (Kanawha River Basin). 

Authorized by: Flood Control Act of June 22, 1936. 

Nature of encroachment: Subsequent to authorization economic development 
of the Clendenin Reservoir area resulted in very substantial increases in flowage 
costs and reduction in the practical limit on reservoir capacity from the 2.66- 
inch level originally contemplated to 1.79 inches of control over 1,130 square 
miles of drainage area. Selection of an alternative upstream site was deemed 
necessary. Sutton Reservoir, the selected alternative, will control 537 square 
miles and is now under construction. 


Big Bend Reservoir, W. Va. 

Location: Greenbrier River, W. Va. (Kanawha River Basin). 

Authorized by: Flood Control Act of June 22, 1936. 

Nature of encroachment: At the time of reservoir authorization railroad lines 
limited the practical capacity of this project to about 1.2 inches of runoff from 
1,631 square miles of drainage area. Within this limit the level of development 
in the reservoir area was low, with resulting low flowage costs per unit of storage 
capacity. During the intervening period slow but steady economic growth 
occurred in the reservoir area, and field inspection has lead to the conclusion 
that construction no longer would be economically justified. This growth includes 
extensive development of summer homes and campsites in the vicinity of Bargers 
Springs upstream from the damsite, many of which lie below the top elevation 
of the flood control pool. The project is classified as deferred for restudy. 

Poca Reservoir, W. Va. 

Location: Pocatalico River, W. Va. (Kanawha River Basin). 

Authorized by: Flood Control Act of June 28, 1938. 

Nature of encroachment: At the time of project authorization storage of about 
11 inches of runoff from 345 square miles of drainage area was proposed, and flow- 
age imposed no serious obstacles to full development of the site. Subsequently, 
a transcontinental gasline crossing the reservoir site has been laid, and a multi- 
million dollar compressor station has been built in the reservoir area. Extensive 
residential, commercial, and highway developments serving workers in the 
Kanawha Valley industries also have taken place in the proposed reservoir area. 
Field investigations indicate that a reservoir without prohibitive flowage costs 
would be limited to a capacity of less than 5 inches of runoff, and that the general 
trend of development is such that no reservoir development at all will be feasible 
after a few years. The project is classified as deferred for restudy. 

Steer Creek Reservoir, W. Va. 

Location: Steer Creek, W. Va. (Little Kanawha River Basin)., 

Authorized by: Flood Control Act of June 28, 1938. 

Nature of encroachment: An increase in the level of oil and gas development in 
the reservoir area has increased flowage costs to the point that unit storage costs 
at the Steer Creek site would be excessive. The project is classified as deferred 
for restudy. 


Millersburg Reservoir, Ohio 


Location: Killbuck Creek, Ohio (Muskingum River Basin). 

Authorized by: Flood Control Act of June 28, 1938. 

Nature of encroachment: Studies subsequent to authorization of this project 
revealed that capacity greater than that originally proposed would be necessary 
for effective operation during severe floods. However, the main line of the 
Pennsylvania Railroad and developments in the city of Wooster, Ohio, preclude 
increasing the capacity of the reservoir. The railroad was a limiting factor at 
the time of project authorization. Normal suburban expansion of the city of 
Wooster has introduced a further limiting factor. The project is classified as 
deferred for restudy. 
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Jessamine Creek Reservoir, Ky. 


Location: Jessamine Creek, Ky. (Kentucky River Basin). 

Authorized by: Flood Control Acts of June 28, 1938, and December 22, 1944. 

Nature of encroachment: The project document plan provides for a flood-contro} 
pool at elevation 630. Studies in 1950 indicated that a pool elevation of 643 
would be necessary. A large steam-electric generating plant subsequently con- 
structed in the proposed reservoir area will require protection for any pool eleva. 
tion above 615. Protection for a pool level of 630 would cost in the order of $5 
million, and protection for a pool level of 643 would be impracticable. Alter 
native reservoir sites are being considered in connection with study of the Ken- 
tucky River Basin. The project is classified as deferred for restudy. 


TABLE B—RESERVOIRS CONSIDERED BUT NOT AUTHORIZED WHICH APPEAR TO BE 
PRECLUDED FROM DEVELOPMENT AT THIS TIME BECAUSE OF ENCROACHMENT 


Clear Fork Reservoir, W. Va. 

Location: Clear Fork Guyandot River, W. Va. (Guyandot River Basin). 

Authorized by: Not authorized. 

Nature of encroachment: Investigations immediately following the January 1937 
flood indicated that relocation costs would have been relatively small at the 
Clear Fork site. Shortly thereafter, the Virginian Railway Co. constructed an 
extension running the entire length of the proposed reservoir area. Relocation 
costs now would be high for any reservoir of substantial size at the Clear Fork 
site. 

Big Walnut Reservoir, Ohio 

Location: Big Walnut Creek, Ohio (Scioto River Basin). 

Authorized by: Not authorized. 

Nature of encroachment: This reservoir was considered as a possible substitute 
for authorized Deer Creek Reservoir. Subsequently, local interests developed 
the site for water supply purposes only. The dam design and relocations are 
such that modifications to include flood control or other purposes would not be 
economically feasible. 


TABLE C—-AUTHORIZED RESERVOIRS AND RESERVOIRS CONSIDERED BUT NOT AUTHOR- 


IZED WHICH MAY BE PRECLUDED FROM DEVELOPMENT WITHIN THE NEXT 10 YEARS 
BY ENCROACHMENT 


Burnsville Reservoir, W. Va. 

Location: Little Kanawha River, W. Va. (Little Kanawha River Basin). 

Authorized by: Flood Control Act of June 28, 1938. 

Nature of encroachment: Recent developments in the vicinity of this project 
indicate that extensive and rapid encroachment into the reservoir area may occur 
in the near future. Only general encroachment has occurred since authorization, 
State Route No. 5 which follows the river for a distance of 5.5 miles in the res- 
ervoir area was an unpaved road at the time of project authorization. It has 
since been improved and surfaced and steady growth of commercial and residential 
building along this route has occurred. The project is classified as deferred for 
restudy. 


Birch Reservoir, W. Va. 


Location: Birch River, W. Va. (Kanawha River Basin). 

Authorized by; Flood Control Act of June 28, 1938. 

Nature of encroachment: Recent economic development in the vicinity of the 
proposed Birch Reservoir area indicates that extensive and rapid encroachment 
into the reservoir area may occur in the near future. Actual encroachments in 
the flood control pool have been minor to date. A secondary State route through 
the reservoir area has been improved and surfaced and some additional buildings 
have been constructed. Rapid expansion in residential and commercial building 
has occurred during recent years along Elk River from Charleston to Sutton. 
Similar development in the Birch Reservoir area may be expected. 


Rocky Fork Reservoir, Ohio 

Location; Rocky Ford of Paint Creek, Ohio (Scioto River Basin). 

Authorized by: Flood Control Act of June 28, 1938. 

Nature of encroachment: Plans were made for development of this site for flood 
control and recreation by the Federal Government and the State of Ohio. The 
State has constructed recreational measures with provisions at the dam which 
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would permit increased height for flood control. Because of the large recreational 
potential it is possible that public demand will lead to developments unfavorable 
to expansion of the project for flood control purposes. The State did not purchase 
all lands required for the future flood control pool and rapid development of 
privately owned lands around the present lake has occurred. Some State-owned 
developments also are located within the area required for future flood control 
use. This project is classified as deferred for restudy. 

Yatesville Reservoir, Ky. 

Location: Blaine Creek, Ky. (Big Sandy River Basin). 

Authorized by: Not authorized. 

Nature of encroachment: Recent developments in this project area indicate that 
extensive and rapid encroachment into the reservoir area may occur in the near 
future. Developments in the reservoir area in recent years have consisted mainly 
of betterment of State and county highways and the development of mineral 
rights, mostly oil. 

J. Percy Priest Reservoir, Tenn. 

Location: Stones River, Tenn. (Cumberland River Basin). 

Authorized by: Flood Control Act of June 28, 1938, and River and Harbor Act 
of July 24, 1946. 

Nature of encroachment: At the beginning of World War II, the Sewart Air 
Force Base was constructed as a temporary facility, but has now been converted 
to a permanent operation. The reservoir at maximum pool would extend into 
the base, requiring remedial measures. Two major pipelines have been con- 
structed across the reservoir area. Power and telegraph lines are being added 
continually as the nearby Nashville metropolitan area expands. Accompanying 
this expansion some land previously in agriculture in the reservoir area has been 
subdivided for residential use and county highways have been improved and 
expanded to serve the resultant homes and related facilities. The encroachments 
described would increase reservoir costs in the order of $4.5 million. The project 
is now in the deferred for restudy category. 

Three Islands Reservoir, Tenn. 


Location: Harpeth River, Tenn. (Cumberland River Basin). 

Authorized by: Flood Control Act of June 28, 1938, and River and Harbor Act 
of July 24, 1946. 

Nature of encroachment: Present tentative highway plans call for construction 
of four bridge crossings on the Harpeth River within the reservoir area, as well 
as several miles of approaches. Continuing contacts are being made with the 
State highway department and working relationships also are maintained with 
the State water engineer. The project is in the deferred for restudy category. 

General IrscunerR. Coordination during the survey stage to obtain 
the fullest possible Federal-local agreement on water resource develop- 
ment needs, objectives, and plans—both immediate and long range— 
should be helpful. Basic procedures for survey-stage coordination are 
well established. 

In 1956 we initiated an expanded, positive program to inform 
Federal agencies and States, counties, and municipalities concerning 
plans for authorized reservoirs. The purpose is to promote better 
understanding of these projects and to serve as a guide for local 
planning. 

This program has brought on numerous inquiries with regard to 
projects, indicating a general desire to cooperate. 

Senator Case. General, at that point, if the chairman will permit, 
i connection with our highway program, we have provided by statute 
that where towns are bypassed, that the highway authorities shall 
conduct public hearings. 

We have extended that also to include an opportunity for hearings 
for rural areas that feel themselves adversely affected. Now you state 
here that you have initiated an expanded positive program to inform 
agencies, counties, States, and municipalities. Is there any statutory 
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requirement with respect to public hearings by the Corps of Engineers 
when you propose to construct a project? 

General IrscuneR. We always do hold public hearings, once a 
survey is initiated, usually in the early stages and again after concly- 
sions are close to being reached, and any intermediate hearings that 
we feel are necessary in oder to conduct a proper study. 

Senator Casr. The corps did conduct hearings recently in South 
Dakota at our request, which I think was very helpful in getting 
a better understanding of the procedures of the corps, and also 
resulted in some modification which I think was for the good of all 
concerned—the maximum good of all concerned. 

Do you as a matter of policy hold these hearings if there is evidence 
of a local misunderstanding or considerable questioning after the 
projects is once authorized? 

General Irscuner. No, sir. Once the project is authorized by 
Congress, we do not hold a public hearing, partly because of the 
expense involved. 

We would have to have an appropriation for that purpose. Now 
we are always, of course, happy to have the views of local interests, 
and we do participate with them in any discussions that they may 
desire to have. But we don’t call regular public hearings. 

Senator Cass. It is my personal belief that the public relations 
values to the corps in some instances would offset the dollar cost of 
holding hearings. I don’t know what the cost was at that hearing 
at Pierre, but 1 am sure that the corps is reaping and will continue to 
reap some benefits of a better understanding of what it is going to do 
by reason of having held hearings. 

General ItscuNrEr. Senator, we also do have hearings, if desired or 
considered necessary by us at the time the initial appropriation is 
made for planning a project, and during the planning stage. But in 
some projects there is a long interim period, as you know, between the 
authorization and the initial construction or planning appropriation, 
and it is not customary for us to hold hearings during that period. 
If there was a great demand for it, I feel sure that we would be very 
happy to do it. 

Shall I continue, sir? 

Neither preauthorization coordination or postauthorization public- 
ity, of course, are positive controls for preventing encroachment. 

And, certainly, all development in potential reservoir areas cannot 
be restricted. Nevertheless, loss of essential reservoir sites or costly 
relocation of improvements must be reduced if long-range water 
resource development needs are to be met. 

Federal, State, and local governments might very well take positive 
action here by wise choice of location of public improvements such as 
highways, airfields, and utilities. 

Fundamentally, the planning concepts which I have mentioned 
seek to avoid the waste and ultimate failures inherent in piecemeal, 
uncoordinated, and shortsighted water resource development. We 
are striving to employ them in our planning work. 

They must be given the closest continuing attention if we are to 
achieve the goal of optimum control, development, and utilization of 
our water resources in the public interest. 

The omnibus river and harbor and flood control bill, as it comes to 
you from the House of Representatives, provides for construction of 
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36 navigation projects, 2 beach erosion control projects, 10 flood 
control projects, and increase in the monetary authorizations for 
6 comprehensive river basin plans. 

In addition, the bill provides monetary authorization to complete 
Barkley Dam in Kentucky, and authority to make investigations 
in the interest of navigation, flood control, and other purposes at a 
number of localities throughout the Nation. Moneywise, the bill 
provides authorization as follows: 


Title I, rivers and harbors: 


PARIEROREDIOIOChS (AO) te ce eek cio bo. $86, 581, 300 
Beach erosion control projects (2). .....--..-.-...-....-... 371, 500 
Monetary authorization (Barkley Dam, Ky.)__.------------ 146, 000, 000 
meted i238... Aelia elilistiiesds ics. cccdieeed 232, 952, 800 
Title II, flood control: 
Seen Canes meant (th oo i edb Wiese ce es 45, 357, 700 
Increased basin authorizations (6)........-...........-.--- 379, 000, 000 
CE) Suit ote SGa eh ae onll. deed 424, 357, 700 
NOONE il dh bdkd ode ddsdbi ain eal eeetbee’ 657, 310, 500 


Of which $525 million is for increased monetary authorizations, 
either rivers and harbors or flood control. 

Some of the projects included in the bill will function essentially 
as independent units in meeting local water resource development 
needs. 

The beach erosion control projects may be considered in this cate- 
gory. Many, however, are elements of plans or programs of broad 
scope, as, for example, the Great Lakes harbor projects. In general, 
these provide for deepening of existing harbor improvements in a 
pattern consistent with the overall needs of Great Lakes commercial 
navigation, taking into account the Great Lakes connecting channels 
project now underway and the impetus of the recently opened St. 
Lawrence Seaway. 

The basin monetary authorizations apply to areas where long-range 
comprehensive development plans are in progress. The authority 
for general investigations will permit study of additional problem 
areas. 

These works and programs are consistent with the Nation’s water 
resource development requirements. 

Members of my staff who are familiar with the technical details 
of our projects and programs are available to furnish such information 
on them as you may require. 

I wish to thank you for this opportunity to discuss our water 
resource development activities with you. 

Senator Kerr. Thank you, General. Are there further questions? 

Senator Case. Mr. Chairman, I think that probably he would not 
have with him information that I would like to get. 

I would like to ask that the general or hisstaff submit a memorandum 
for the hearing on the status of the study on the Vermillion, the 
Big Sioux River, and the prospective dates for the reports to Congress 
on them, whether or not they could be expedited sufficiently for con- 
sideration in connection with this bill. 

(The information referred to follows:) 
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Status or INVESTIGATIONS FOR FLoop CoNTROL AND OTHER PURPOSES ON TRE 
Bic Sioux AND VERMILLION RIVERS 


The investigation and report on the Big Sioux River is being made in response 
to a resolution adopted July 29, 1955, by the Committee on Public Works of the 
House of Representatives. Work on this investigation is underway by the District 
engineer, Omaha district, under the direction of the division engineer, Missourj 
River division. The investigations by the reporting officers are well advanced 
and the report on these investigations is scheduled for submission to the Chief 
of Engineers in December 1959. It is expected that the report will be submitted 
to Congress during late summer of 1960. 

The investigation and report on the Vermillion River, §. Dak., is being made 
in response to a resolution adopted February 29, 1956, by the Committee on 
Public Works of the U.S. Senate, and other authority. The report of the district 
and division engineers has been received and reviewed in the Office, Chief of 
Engineers. This review has revealed certain technical problems which require 
some further analysis by the reporting officers. Results of this analysis are 
scheduled for submission to the Chief of Engineers by mid-September. It is 
expected that the report will be submitted to Congress in midspring of 1960. 

he review and processing of reports to Congress after receipt from the report- 
ing officers follow certain procedures which are required by law. After the report 
is reviewed by the staff of the Chief of Engineers, a public notice is issued by the 
division engineer informing all interested parties of the findings contained in the 
report of the reporting officers. At the time the public notice is issued, the report 
is referred to the Board of Engineers for Rivers and Harbors for review and 
recommendation. 

Upon completion of the review by the Board of Engineers for Rivers and 
Harbors, the proposed report of the Chief of Engineers is sent to the Governors 
of the States involved and interested Federal agencies for review and comment. 
A period of 90 days is allowed for this review. After receipt of the comments of 
the States and Federal agencies, the report is referred to the Bureau of the Budget 
for determination of the relationship to the program of the President of any 
improvements that may be recommended for authorization. On receipt of the 
comments of the Bureau of the Budget the report is submitted to Congress by 
the Secretary of the Army. Normally, a period of 6 to 9 months is required from 
the time the public notice is issued on a report until the report of the Chief of 
Engineers is sent to Congress. 

Although the processes of review can be hastened to some extent, considerable 
time is involved from the time the report is received in the Office of the Chief 
of Engineers and its submission to Congress. 


Senator Cass. Also, I should like to have a considered statement 
on the possible values and benefits if a dam were built on the White 
River in South Dakota south of Reliance. It is one on which some 
study has been made, I know, giving the effect on the retarding of 
siltage for Fort Randall Reservoir. As suggested, the dam has been 
proposed as one that would produce considerable hydroelectric 
power, but I do not know that the values of the siltage control on 
Randall Reservoir have been evaluated and I would like to see that. 

(The information referred to follows:) 


The statement on control of silt in the Fort Randall Reservoir is as follows: 

Consideration was given to a reservoir on the White River in South Dakota 
near Reliance in studies for a report on the White and Bad Rivers, 8. Dak., 
and Nebr., published as Senate Document No. 189, 73d Congress, 2d session. 
The reservoir, designated as the Reliance Reservoir, was considered for flood 
control and augmentation of flows for navigation on the Mississippi and Missouri 
Rivers and alternately for development of hydroelectric power production. The 
project at that site was found not economically justified at that time. 

The Reliance Reservoir project considered would have a total storage of 
275,000 acre-feet. Assuming that the reservoir would be operated for develop- 
ment of hydroelectric power with 75,000 acre-feet of drawdown storage and 
200,000 acre-feet dead storage, the estimated deposition of sediment in the 
reservoir would average 20,000 acre-feet annually. This rate of deposition would 
result in filling the dead storage area completely in 10 years, after which the 
sediment would again be deposited in the Fort Randall Reservoir. 
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Senator Case. Also, I would like to have a memo for—I don’t 
know that this needs to go in the hearing but I would like to have a 
memorandum—on the agreement that was made, if it was made, 
between the Corps of Engineers and the State of South Dakota for 
the elimination of the highway bridge at the so-called Wheeler Cross- 
ing. I know that a crossing is now provided on Randall Dam, but 
that is many miles downstream from the Wheeler Crossing. 

Many people in the area feel that that was not an adequate replace- 
ment. So I would like to know what the basis for or nature of the 
agreement between the State and the Corps of Engineers was, if there 
was an agreement for substituting a dam crossing several miles down- 
stream, and what would be the cost of a replacement crossing on a 
line approximately between the towns of Platte and Winner, S. Dak.? 

General IrscHNER. What was the last name? 

Senator Cass. Platte and Winner, to make amends for the loss of 
the crossing or the pushing of it many miles downstream, and the 
elimination thereby of any crossing between Randall Dam and the 
bridges at Chamberlain? 

General IrscHnErR. Yes, sir, we will be very happy to furnish that 
information. 

Senator Kerr. We will recess subject to the call of the chairman 
and again, General, we want to thank you very kindly. 

We will have the other members of your staff report on the in- 
dividual areas. 

(Whereupon, at 12:25 p.m., the hearing recessed subject to the call 
of the chairman.) 
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